ಕರ್ನಾಟಕ ವಿಧಾನ ಪರಿಷತ್ತು 


55-06 (062(155) 

ಡಾ॥ ವೈ.ಎ. ನಾರಾಯಣಸ್ವಾಮಿ (ಶಿಕ್ಷಕರ ಕ್ಷೇತ್ರ 
$ ಬೃಹತ್‌ ಮತ್ತು ಮಧ್ಯಮ ಕೈಗಾರಿಕೆ ಹಾಗೂ 
ಸಾರ್ವಜನಿಕ ಉದ್ದಿಮೆಗಳ ಸಚಿವರು 


ಉತ್ತರಿಸುವ ದಿನಾಂಕ : 17.03.2020 
ಕ್ರಸಂ. ಪ್ರಶ್ನೆ ಉತ್ತರ 
ಅ | ರಾಜ್ಯದಲ್ಲೆ 'ಕೂ10000 'ಕೋಟಿಗೌ | ರಾಜ್ಯದಲ್ಲಿ 2013-14 ರಿಂದ ಇದುವರೆಗೆ ರೂ.00.00 ಕೋಟಿಗೂ ಹೆಚ್ಚು 
ಹೆಚ್ಚು ಬರಿಡಪ್‌ ಹೂಡಿದ | ಬಂಡವಾಳ ಹೂಡಿದ 315 ಯೋಜನೆಗಳಿಗೆ ರಾಜ್ಯ ಏಕಗವಾಕ್ಷಿ ಒಪ್ಪಿಗೆ 
| ಕಾರ್ಯಾನೆಗಳು ಎಷ್ಟು ಅವುಗಳ |ಫ್ಯೀಡುವ ಸಮಿತಿ ಹಾಗೂ ರಾಜ್ಯ ಉನ್ನತ ಮಟ್ಟದ ಒಪ್ಪಿಗೆ ನೀಡುವ 
en ಮತ್ತು ಪಟ್ಟಿಯನ್ನು | ಸಮ್ಬತಿಗಳಿಂದ ಅನುಮೋದನೆ ನೀಡಲಾಗಿದ್ದು, ಅವುಗಳಲ್ಲಿ 72 
" ಯೋಜನೆಗಳು ಕಾರ್ಯಾರಂಭ ಮಾಡಿರುತ್ತವೆ. 201 ಯೋಜನೆಗಳು 
ಅನುಷ್ಠಾನದ ವಿವಿಧ ಹಂತಗಳಲ್ಲಿ ಇರುತ್ತದೆ. 42 ಯೋಜನೆಗಳು 
ಅನುಷ್ಠಾನದಿಂದ ಹಿಂದೆ ಸರಿದಿರುತ್ತವೆ. ವಿವರಗಳನ್ನು ಅನುಬಂಧ-1 ರಲ್ಲಿ 
ಲಗತ್ತಿಸಿದೆ. 
ಕಾರ್ಯಾರಂಭ ಮಾಡಿದ 72 ಯೋಜನೆಗಳಲ್ಲಿ ರೂ.6211 ಕೋಟಿ 
ಬಂಡವಾಳ ಹೂಡಿಕೆಯಾಗಿದ್ದು 11,021 ಜನರಿಗೆ ಉದ್ಯೋಗ 
1 ಒದಗಿಸಿರುತ್ತಾರೆ. ಕಾರ್ಯಾರಂಭ ಮಾಡಿದ ಯೋಜನೆಗಳ ವಿವರಗಳನ್ನು 
ಮೇಲಿನ ಅನುಬಂಧ-1 ರಲ್ಲಿ ನೀಡಿದೆ. 
ಅನುಷ್ಠಾನದ ವಿವಿಧ ಹಂತಗಳಲ್ಲಿ ಇರುವ 201 ಯೋಜನೆಗಳಲ್ಲಿ 
ರೂ.1,97,548.14 ಕೋಟಿ ಬಂಡವಾಳ ಹೂಡಿಕೆಯಾಗಲಿದ್ದು, 6,65,724 
ಜನರಿಗೆ ಉದ್ಯೋಗ ಒದಗಲಿದೆ. ಅನುಷ್ಠಾನದ ವಿವಿಧ ಹಂತಗಳಲ್ಲಿ ಇರುವ 
ಯೋಜನೆಗಳ ವಿವರಗಳನ್ನು ಮೇಲಿನ ಅನುಬಂಧ-! ರಲ್ಲಿ ನೀಡಿದೆ. 
§ | ಕಾರ್ಪಾನೆಸಗದ್ದವಾಗಳಂದೆ | ಕಳದ 3 ವರ್ಷಗಳಲ್ಲಿ 2015-16 ರಿಂದ 2079-20) ಕಾರ್ಪೊರೇಟ್‌ 
ಕಳೆದ 5 ವರ್ಷಗಳಲ್ಲಿ ಸಿ.ಎಸ್‌.ಆರ್‌. | ಸೋಶಿಯಲ್‌ ರೆಸ್ಲಾನ್ನಿಬಿಲಿಟಿ (ಸಿ.ಎಸ್‌.ಆರ್‌)ರಡಿ ರಾಜ್ಯದ 22 ಜಿಲ್ಲೆಗಳಲ್ಲಿ 
'ಸ್ಕೀಂ ನ ಅಡಿಯಲ್ಲಿ ಎಷ್ಟು ಹಣವನ್ನು ಹಮ್ಮಿಕೊಂಡಿರುವ ಯೋಜನೆಗಳು/ಸಾರ್ಯಕ್ರಮಗಳಿಗೆ ಬಳಸಿದ ನಿಧಿಯ 
ಬಿಡುಗಡೆ ಮಾಡಲಾಗಿದೆ; ಮತ್ತು ಬಗ್ಗೆ ಮಾಹಿತಿ ನೀಡಿರುವ ಕಂಪನಿಗಳ ಜಿಲ್ಲಾವಾರು ವಿವರಗಳನ್ನು 
ಯಾವ ಕೆಲಸವನ್ನು ಕೈಗೊಳ್ಳಲಾಗಿದೆ? ಅನುಬಂಧ-2 ರಲ್ಲಿ ನೀಡಿದೆ. 
(ಜಿಲ್ಲವಾರುಕಾರ್ಸಾನೆ/ಉದ್ದಿಮೆವಾರು 
ವಿವರಗಳನ್ನು ನೀಡುವುದು) 
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NW 
(ಜಗದೀಶ್‌ ಶೆಟ್ಟರ್‌) 
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List of Projects approved under SHLCC & SLSWCC during 2013-14 to 2019-20 


ಸಿನ ಬಂದೆ tl 


Investne 


EE Implemented Under implementation rapped 
sl.No. Company_Name Project Location Product NEON | EMPN™ —— 
en BE Project Grounded tend Approval Stages 
7 Fl 3 3 p [3 7 ಇ Fl FT] 
meartedFalnt & Resins? 
Kochanaball(ndustrisl Area, | Ernulslons Manufacturing 
WN PAINTS LTD. 
% i Uy Mysuru District Plant withs mw sour | 3 | 50 MRSS 
Power Plant 
Predalon Enginecring 
dakota Industrial Area, p 
2 | wieo enreapnises umireD |  K3c3kos Industrial Arca, fp gcse manutacture of 1225 | 455 orepped 
Nanjengud, Karnataka l 
Hydraulic Cylinders 
luiling plan approved and suggested 
THE HIMALAYA DRUG | Vasanthanarasapura industrial | Manufacturing of etal | 1g | 3s to leave buffer zone of 15 meters in 
COMPANY Area, Tumakucu District Etracts the unit and hence written for 
clarification to KIADB. 
FADS indusrial Ares 7 
Dabuspet 4th ph 
4 KENNA METAL INDIA LTD EE: “Hard Metal cutting tools” | 1175 | 120 ೦೧೧೭ರ 
Nelarvangala Taluk, Bangalore 
rural district 
IAITES industrial Area, | Softwace Dev 
5 TECH MAHINDRA LTD. Ms ndusirelices, 3 Sottwace DevelopmerthTES] 2252, | 105g Dropped 
Devanahall Services 
Geary hasimoried near 
as LiMiTED, Sy.No.349/3, 385/2 and 370 of |. 
SOMES A SSS YNo.349/3, 385/2 an 370 of | Fc Sugar Plant with 50% of machinery and the 
6 | sanganura Vilage, Viayapura | Sangapurs Vilage, vivapura | 93 NED Sr Pant 10 | 300 bp 
Taluk & District Taluk & District. ಳಗ Production se sipecad tai 
by2020 
—[ORRNDESH WER STEEP | Hireagarol vlogs, Fopoal FR Er Tomi as purchased ard and 
LTD District walting for mining lease. 
COGNIZANT TECHNOLOGY | ITPARK, DevanahaliArea, | IT/TES SEZ for Software 
4000 Implemented 
5 | sotuTioNsiNDia{}LTD,, |  Devanahall, Karnataka, | Development 8P0 services | Mrglerente 
SY. No.11,12,13,14815, afl 
9 MEDREICH LIMITED Poojaramanatally, Hoskote ಗ 10 | so Implemented 
Formulations 
taluk, Bangalore Rural district 
fuare Deoomene 
exlanTTEcHnoLoiEs pvr, | Harohall 3d Phase dustrial | Software Development / 
19 Enterprise Resource 40 | 5000 Dropped 
uo. Ares, Karnataka 
Planning” 
electronic systems, Design & 
Hlectronics hard [change of location to Dod. 
ELECTHONIC SYSTEMS DESIGN Se Manufacturing (ESDM} ge fost te poccabalicra 
Technology Park, Adjacent industrial area and reduction in 
11 | & MANUFACTURING CLUSTER ent | Custer at Hardware Park, | 1715 | 6500 
gangalore international Airport extent of tand ta 11 acres with an 
OFCUK ear Bangalore international 
- Devanahalli, Bangalore North investment of INAS crores 
Aiport, Devanahalli 
TET F ನ್‌್‌ 
ರ Building construction in 
2 DEEPA DEVELOPERS eyo 5 Star Hotel 16605 | 54 progress. Project slow due to 
Taluk, Dakshina Kannada pA 
ಹ nancial issues. 
Sir Inigeration ready company Ras Teil 355 
Kolar ta n ufactu 
13 | raracowes company tro | ¥e"Eeb Kolar taluk & District, | and Manufecture of BRN crores of capil investment and need 
Karnataka F extension of time to implement the 
project. 


Banglore 


IT PARK 


Urban, Bangalore CONSTRUETIDNY 
GM, PVT. ೪ 
4 | Seu STAs TD | or meriipun | OTEHNLSY | 5 | sss | mpemened 
A289 SOFTWARE 
[Building construction in final 
Goku! village near Hubll Airport, | ik 
15 INFOSYS LIMITED DEE mSEz 472 1000 stages and wil be completed 
in 4 months. 
_ Market condition does not favour for 
cylinder Block, Cylinder 
16 INDUSTRY ವ near Kittur, BELGAUM District Head, Diesel Engine & 3847 1231 eating ಎಡ ional capac ty Hens; 
INDIA PVT. LTD., no effective steps to implement the 
Components 
ಮ 
Bukkasagara and Jigani Villages 
TororA Nuss man 
4 i 
7 INDIA PVT LTD. of; ‘Aneial Tali; Bangalore Automobile engines 1505 1195 Implemented 
District 
» Toranagallu Village, Sandur For augmenting existing 10 
18 JSW STEEL LTD., Tatuk, Bellary District, MTPA plant with additional 6930 3113 Implemented 
Kamataka facilities 
TT 
19 MYLAR SUGARS LTD. Hovin Hadagall, Bellary District | 25 MW Co-gen Plant 260 | 242 396 Implemented 
KLPO Distillery Plant 
“Maize starch, modified 
starches, liquid glucose, 
oli Dexr. aes 
ROQUETTE DH IoD YT. onc clen wale 
luk, BELGA istrict ತ 11 Impl 
20 mo Gokak Taluk, UM District Husk/Fiber, Corn steep 335 00 Implemented 
liquor & other allled 
products & other cattle 
feed.” 
ENTERPRISE SOFTWARE Devanahalli Industrlal area — 
58 SOLUTION LAB PVT. LTD. Terie Pa¥ Biometrical Terminals 320 200 Dropped 
This is a proposal for 
EPIP 1 & I Phases 
INTEL TECHNOLOGY INDIA constructing new building 
Impl 
2 | et | Dense Vartbur Je ean Daumopmen] 2 | So | sevens 
peas ound 
Establish a unit for 
manufacture of “TMT bars 2 Prelimamary notification for 
23 KHAYATI STEEL INDUSTRIES Kudragundivillage, Maddur lakhs MIT and Billets 2.40 235 320 acquisition of land issued by KIADB.. 
PRIVATE LIMITED Taluk, Mandya District lakhs MT capacity using But, the company is yet to pay the 
scrap alongwith 40 MW coal Kl deposit to KIADB, 
based power plant 
iting Mi id Pe 
TMEIC INDUSTRIAL SYSTEMS. Rotathe Poors EWE 
INDIA PVT. LTD. ¥: tha Naras: Industriat Hes EeMments; 
24 ics ki Induction Motor and 330 548 Implemented 


Area, Tumakuru District 


Motor/PV-PCS/MV 
invertersflarge UPS. 


[VOLVO INDIA PRIVATE LIMITED, 
Sonnenayakanahall, Malur 


Sonnenayakanahall, Matur 


Commercial Vehicles like 


[The land is in Green belt, applied to 
[Hoskote Planning Authority for 
[change of land use. 1st Phase 42 acres| 
[agreement executed with land 


Taluk and Manch i 
35 | anders, | Tested venchecponstal, ತ 9 | 2s ounersand sho DC Berle 
beac: ural for 109 permission and the 
same is pencing at the Revenue 
Deparment (Land record section} 
from past 1 month. 
NoC from NHAl wll be obatined 
within a month but NoC from Cauvery| 
Neeravari Nigam Limited (CNNL) is 
delayed due reasons like: non 
PREM SUGARS & CHEMICALS | Bello Vilage, Nagamangals ; 

26 ಹ a, aeenEs | auctor ndsties | 450 | 48 avalabiityof 1.2 MLDof water 
required for the project, nala passing 
through project ste, 95 acres af tand 

alloted for project is notified a5 
Hemauthi Achhukattu 
Two Wheelers and Parts 
Mummigatt, tagatti industrial | Capacity of the Plant 1.8 
2 } HERO MOTOCORP LD ಗ mn per, | 2450 | 1000 ರ1೦pೀರೆ 
Building construction is 
m f install 
GLAXOSMITHKLINE Vemgal, Kolar taluk & District, Bo gl se 1 wes hn 
PHARMACEUTICALS UNITED Karnataka bE DE 
Capsules (formulation ony) [Commercial production likely to 
start by October 2019 
pre 
23 |'UNGAsHaba senericlaTion| Sys. inLachankere Vilage, |g scton otiron ore | 650 | 80 Rd 
Lo roppal Taluk, 
ar rRvamionaL bia | Pobospet Phase, industrial 
30 ಹ Area Nelarmangala Taluk, Chocolate 18 | 269 ರ೯ಂpಭೀರ 
Banglore Rural District 
RSORE LOGS PTT 
Bhaktipurs, Anekal Taluk | Warehousing and Logistics | 414.01 | 4600 
ಕ LOGISTICS PVT LTD pura, g and Log ರ೯ಂpರೀರೆ 
Teed sw steal 
sean 
32 | PRAKARINDIA PVT LTD ಶತ Alt Sepatation Plant a0 | implemented 
Toranagally 
PC issued. Company paid 37.5 crore 
towards land cost. Yet 10 execute 
Plot No. 25P1, IT Park, Fd Cn 
3 MPHASIS LIMITED Devanahalli Taluk, Banglore IT PARK 350 | 9850 ie Hoke 2S Snes: 
days ume 10 execute sale ರೇೀರ. 
Rural District 
Company has sought further time 
upto June 2019. The management has! 
totske a calito persue or not. 
Sankalapuram, Kariganut, | Mechanized Won Ore KIADB has informed the company to 
| BAHADUR SETH SHREERAM 
30 | RSE ingalgi Vilage, Hospet taluk, | Beneficiation Pant with | 343 178 fle application for acquisition of land 


NARASINGDAS [RBSSN) 


Bellary District 


Railway siding 


‘but, they are yet to submit the same. 


Vemgal Industrial Area, Kolar 


Cold, Warm & hot Forming 
Parts with Machining, Heat 


2 Implemen 
35 | SHWAM AUTOTECHLTD ಸ Pa s0 | 1010 implemented 
weatment 
Receipt, storage & 
moun ou coneoraion | Avaragere industrialAres— | distribution of petroleum 
36 20 | 3 s 
UMITED ರಗ products ke Petrol, i ರ Li 
ethanol, Diesel, Kerosene 
Green House Contracted in 50 
R Acres. Applied to DC, Bangalore 
Hullarve, Madaga, Sompura [Horticulture / Floriculture /| 
DEE MANDALA PROPERTI 
37 PALA PROPERTIES | poy Nelamangala Taluk, [Viticulture Wineyard) wine /| 246 | 3945 Buraiorpermisslon W/s209of 
RTDs Bangalore Rural District. Daly & Poultry” LAER asc dpb lelltd 
Nelamangala Planning Authority 
for approval. 
SUBST ELNRTOR EIR | Verge, Kolar Glo & Btn 
3 |  NDIaPRVATE LIMITED Karnataka lili A 1]: Im RREREY 
N 1 Phase Industrial 
39 | vsrniueas reacrors vo -| Nerasapur Il Phase Industral Power Tilers 150 | 20 ರಿrಂರೀತೆ 
Area, Kolar District 
40 | HuarsinGun seioe iviTeD | SEZ Texte Zone Hasan District sed inens 10 | 66 Implemented 
Review meeting held on 10.06.2015, 
the Comnittee informed the 
proponent that the new acthily le, 
Resident snot 
iii esidential Township proposed is no 
NACONS ENGINEERS AND Basavanahall and TERE: 
a Ad integrated industrial Park | 1917 | 3250 advised the promotors to asproach 
BUILDERS Thimmenaball, Gauribidanur 
Rl Sle DC, chitkaballapura foe land 
aN CMe lapurs Dist conversion and other proposals. the 
Committee informed MD KUM to 
place the subject before SHLCC for 
dropping the project. 
kadaranapura Sullbele Hobli 
(OCAREONS EDUCATION 
92 | OR ke Hoskote Taluk, Banglore Rural | Education University a5 | 76 ೦೯೦ಗೀರ 


AND RESEARCH SOCIETY 


District 


HINDUSTAN AERONATICS 


Bidarechallakaval, 
Marashetihall Panchayath, 


Greenfield project for 


The company representative 
informed that they are establishing 
Test Run way in the 1st Phase and 
constructing one hanger, facility for 

first aid, fire services, Reception 
counter, Security and Sub Station. 

95% of the work for the said facilities 

is completed. Iwas 
mentioned that complete police 
protection was provided by 
Government of Karnataka for 
construction of compound wall and 
construction of other faclltics 
But stil the construction word 


3 LD Mr bl cae atc | Tenctue,resarand | «350 | 200 p 
eee pt being obstructed by locals who are 
seeking compensation from 
Government of Karnataka 
The representative of the company 
requested for shifting transmission 
‘ine present in the site by BESCOM 
and water supply from Kadaba tank. 
The Committee informed BESCOM to 
carfy out shifting of HT/LT 
transmission lines and submit 
praposals for clang the shifting 
charges under receivables from 
Government of Karnataka. 
Brewery for manufacture of 
44 SPR DISTILLERIES PVT. LTD. Maliyur, T-Narsipur, Mysuru ewer) [a Kg: 385 480 Implemented 
Kambalipura Industrial Area, 
SRI SRINIVASA EDUCATIONAL Hospital and Research 
lore Rural 267 | 2 
© | socurermsr | ಚ 5. 500 Gowland has not been handed over 
Rereapace SEF Fare [Aerospace Companenis 
INTERNATIONAL AEROSPACE 
lore | Shrouds and Cones (ing | 207 | 2 ) 
46 MANUFACTURING PVT. LTD. Devanahalli Taluk, baal lore Shrouds and Canes (Ring 0; 20 Implemented 
Rural District Segments) 
TOYOTA KIRLOSKAR AUTO Abbanakuppe Village, 4 
Diesel Transmission 
47 ARTS PVT LTD Ramansyers ese 15 250 25 Implemented 
P i Roed | Pharmaceuticals and Acti 
48 MICRO LABS LTD. Jigani Bommasandra Link Road larmaceuticals and Active 200 105 Implemented 
[ Pharmaceuticals Ingredients 
Company has requested KIADB for 
2 Mastenahalli industrial Area, Manufacture of Medium 
49 | KINGS WOOD DECOR PVT. LTD. 70378 | 475 allotment of undeveloped land and 


Chikkaballapura District 


Density Fiberboards (MOF) 


waiting for KIADB reply 


2nd Phase, Narasapura 


The company representative 
informed that the Lease deed has 
been executed for 70 acres of land 

and during construction of compound 

wall erstwhile {and owners obstructed 
construction work for the reason that 
for 16 acres land they have nat 
recelved compensation from KIADE, 
CEO, KIADB informed that, since the 


50 [DEERFIELD LOGISTICS PVT. LTD. | Industrial Area, Kolar Tq& | industrial Logistic park | 1000 | 519 
fab issveof application under 
Form-53 is pending with DC, Kolar for 
the said land they cannot make 
payment. 
The Committee informed CEO, KIAD8 
to peruse the issues with DC Kolar 
and sort out the issues immediately 
ಗೆ ಸಗ ಗecssary support to the 
4 company to implement project. 
Multilevel Car Parking Area, Hon'ble High Court has alowed 7 
INDIAN MACHINE Toot | Madanayakanahali Vilage, | Hostel and Storage Area acres of land to be acauired for 
51 MANUFACTURERS Dasanapura Hobl, Bangalore | adjacent to he existing | 283 33 IMTMA project and quashed the 
ASSOCIATION North Taluk Bangalore International acauisition of balance land. Case still 
Exhibition Centre pending at High Court 
Ruling Construcion 
Enhancement of Integrated 
THE SANDUR MANGANESE & | Wyasarkere Vitage, Hosper | mance ment of Integrate completed and commercial 
4 IRON ORES UTD Taluk, Bellary District. al roduction likelvto start b 
pela 0.35 MIPAto 1 MTPA Pro eon ha to sterby 
October 2015 
ATAER INDIA RUTOPARTS | Toyota Rune Park, Bical 
talysts (Auto ?: 156 | 6 Implement 
ನ PVT. LD. Industrial Area, Samanagara | _ CBS's (Auto Parts) pemennsd 
54 | CretuaHouoaY resoprs | rusia Ares Wnteneld.| 1 specialty gh End | 1525 | gu pista 
PVTLTD ba Tertiary Care Hospital is 
Sy Nc 300, SND E Sat | 3500 C0 Sugar Plan 35 
R 
55 | SEANAD DUTTA SUGARS | sl Vilage, Dharwad Taluk [NW Co-Gen Power & 45 kLo[ 224 | 268 Dropped 
PRIVATE LIMITED 
& District Distiller 
Modernization Cur 
ls Expansion of sugar mil from 
SUGAR MILL 8 Vilage, Bilagi Taluk, 
56 ಗ ಲಗಂ ಶಿ!ಡಥ 14 | 759010 5000 co suGAR | 207 | 22? Implemented 
MILL 8.8 MW to 30 MW 
Cogen of POWER” 
Approval for enhancement 
of capacity to 7500 TCD 
i TCD and from 1 implmented upto 5000 TCD 
57 | saoasiva suas uvireD,, | NS egal Vilage, Bagalkote | from 3500TCD end from 15 | 35) | 263 umplemented p ಟಟ 


Taluk & District MW Co-Gen to 34 MW and 
60 KLPD Distillery in 2 
phases 


Sugars 


58 


SESA STERUITE LIMITED 


Kakkabevinahalli Armarapura, 
Tegeinabudihal Bevinahalli 
Chaagunuru Sirivaram Villages 
of Ballari Taluk & district 


4 MTPA Integrated Steel 
Plant 


33692 


2750 


CEO & EW. IADB informed that 
KADB has issued demand note for 
payment of Rs.1,78,00,000/- for 
transfer of lease hold rights of 700 
acres of land to the company. But, thel 
company is yet 10 make the payment. 
The representative of the company 
agreed to make payment and 
informed that they have sought 
certain clarification on transfer of 
lease hold rights from KIADB and 
requestedto provide the same at the 
earliest. She has also informed that 
they have applied to WRD for 
allocation of water along with 
feasiblity report and extension of 
time by SHLCC is required to 
implement the project. 

CEO & EM KIADB informed the 
‘Comrrittee that the clarification 
sought by the company willbe issved 
shortly. The same was noted in the 
meeting and advised the project 
proponent to apply online in KUM e- 
portal to process their request for 
extension of time and instructed KUM 
ro follow-up with WRD for sanction ofl 


59 


DEEPAK FERTILISERS AND 
PETROCHEMICALS 
CORPORATION LIMITED, 


Tenka Yekkara Vilage, 
Mangalore Taluk, Dakshina 
Kannada District 


Cumene, Phendl, Acetone, 

iso Propyl Alcohol, Alpha 

Methyl Styrene & Aceto 
phoneme 


1580 


122 


Dropped 


60 


KIRLOSKAR INDUSTREIS 
ENGINES INDIA PVT. LTD. 


5y.No5.480, 481, 482/2, 482, 
Private layout in Sgani and 
Bukkasagara, Anekal Taluk, 
Bengaluru Urban District. 


Diesel Engines, Aluminium 
Die Casting Parts & 
Components 


1106 


523 


Land acouisition under SUC through 

KIADB is under process. 28(1), 28(2} 

and 28(3) notification completed. 
Joint measurment has done 


12.21.2019. 


61 


BIDADI VENDORS INDUSTRIAL 
PARK WELFARE ASSOCIATION 


Banandur Vilage, Ramanagara 
Taluka 


Vendors park for 
Automobile Components 
3೧ರ 
others 


700 


4900 


The company representetve 
informed that Phase 1 of 44 acres of 
land has been implemented. TMC, 
Bidaci has issued Khata certificates 
for7 plots out of8 plots. The 
representative from Bidadi Town 
Municipal Council informed that out 
of 8 plots the company has been 
issued Katha for 7 plots and for Plot 
No.1 the Katha cannot be issued a5 
the company has constructed building, 
without any plan 
approvalfpermission, Company 
Representative informed the 
Committee that inspite of paying Tax 
and penalty that was imposed by the 
authority to regularize and issue 
Khatha, the issue is pending with 
TMC. Committee informed the TMC 
to resolve the issue at the earliest 
For Phase 2 of the project in 38 acres, 
the company has applied for u/s 109 
permission under KLR Act which is 
pending with DC Ramanagara. DC 
Ramanagar informed the committee 
that since the proposed land is 
agriculture Zone that needs change ofl 


62 


SUNVIK STEELS PVT LTD. 


Jodidevarahall, Sira Taluk, 
Yumakuru District, 


Thermo Mechanically 
Treated Bars of Sites 8mm 
To 32mm, Sponge tron 
Pellets, MS Bilets, Pig Iron, 
High Grade Sponge Iron, 
iron Ore Pellets, Fl-Ash 
Blocks, Capiive Power 


550 


500 


The company representative 
informed that the company has 
purchased 12 acres land u/s 109 of 
KLR Act and for balance 38 aces 
entered into sale agreement. He also 
informed that ground water 
clearance has been obtained and 
Forest NOC is being processed with 
Forest Department, Tumkur. which 15 
‘to be furnished for EC to MoEF. 


[3 


MYSORE HOUSING COMPANY 
PVT. LD. 


ittige Hall, Mathod Hobli, 
Hosdurga Taluk, Chitradurga 
District 


1 MIPA Cement Plant 


1400 


Environmentat clearances for setting 
up of cement plant and mines isin 
progress. Mine plan is under progress 
Plant site levelling is complete and 
boundary wall construction is in 
progress. Project is ready for 
‘commencement of execution once 
remaining 1500 acres mining lease is 
ತಧಧrಂಳೀರ 


VANIVILAS CEMENT PVT LTD 


Matlapurs Vilage, Madadakere 
Hobli, Hosadurga Taluk, 
Chitradurga Dist 


1 MTPA Ordinary Portland 
Cement 


480 


205 


MoEF Clearance obtained. Mine plan 
approval is under progress and plant 
site levelling is completed. Boundary 

construction is in progress and 
project will be implemented by end of 
2019 


Sy. No 159, 160, 161 of Belagal 


“5000 TCD Sugar Plant with 


Land procured and NA conversion 
obtained. Application filed to WRD 
ಟಗರೇ ಧrಂcess. Cane area 


[3 SRK SUGARS PVT LTD vilage, Hungud Taluk, | 30MWCo-gen rower Plant | 38815 | 280 
gagalhote District. and 60 KLPo Distillery” allocation file is under process 
with Office of Deputy 
Commissioner, Bagalkote. 
RTTSRALIOESTG AND | Norecapur induceal Arcot | todas Warenousng 
35 | 27 
55 | * penousn evr mo | oar District, KOLAR Taluk Logeiereny | | SH ೧ಊ೦ಧರೀರ 
Bormmansandra ath Phases Boundary wall constructed & 
್ವ€॥ 3೧ರ ರೀಳೀ!ಂpment 
SE i ea SN oe moran 
Bengaluru Urban District. ಗ; under progress. 
RISE Ei 
Mukti Grains Food 
«3 | woson sooo mocsssns | wad scart sion, | See | 
PRIVATE LIMITED. Chincholi Taluk, Kalaburagi & ks ಗತ; k Dropped 
District ನಗೆ 
WOODPECKERS DisTiLLERIES | SEZ Food Processing Zone, 
MEL Botting | 1932 
ಈ BREWERIES PVT LTD Hassan Taluk, Hassan Disuict |  PFER-IMFL= Botting | 293 3 Implemented 
SV. Nos, 10,11 &12/0of R 
ntre with 
ee i Be 
Hotli, Bengaluru East Taluk bor Faciiy 
SARTBRIMASRRRRAR 
Nos. 39,148/1, 2 M: 3500 TCD sugar Mil with 14 
71 |samakan sacar Kanktiane| SY-NGS: 39.1481, 24 Maragor DE 56 | 32 Implemented 
Vilage, inci Taluk, Vjayapura | MW Cogeneration Plant 
NAMIT 
Rin Sy. Nos. 55, 65,68, 0, 
65, 69,71-15,1,4,6,3,2,3, | "S000 TCD Sugar and 20 MW 
A 7 | 22 Implemented 
72 | seucnum suns PTUTD | ನ 15587 | 2 Imptemente 
Belagaui Taluk 
70 acres purchased out of130 
acres and pending eith DC, 
viayapura as per the compan 
SY. Nos. 81, 82,83, 84, 85of mice 08201 The 
Kad nd Karakal [2500 TCD Sugar and 12 vi ; 
73 | SHARADA SUGARS PVT 17D, and K03 ಹತ 135 | 2s negotiavion with farmers for 
Wilages, Basavana Bageuadh Co-Een 
ar Rr purchase of remaining 60 acres 
land is in progress. Got CFE from 
Spc and permission to ift 25 
lakh LPD water from WRD. 
aoa resin Pensa 
78 | pace wousTREs Limite | District, Hassan Taluk, Growth | Knitted garments 1 | 70 Dropped 
centie Hassan 
Aerospace SEZ park, Talla Wagon mounted 
TIONS PRIVATE 
py Devanatall, Bengaluru Rural | Mobile Static Launcher and | 120 | 150 ರ೯ಂಗೀರೆ 
District control electronics 
PiorNo.$, 1st Phase, 
Doddanatundi Industrial Aes | integrated fT Park” 
16 | KERTH ESTATES PVT LTD Bengaluru-East Taluk, [comprising of 1 Work Space| 230 | 2600 Dropped 
Bengaluru Urban District with Amenities 
inATMA MACHINE TooL | Vasanthanarasapura industrial compteted construction of 2 
Machine Tool industry Park | 322 | 4000 
7 | INDUSTRY PARK (NMTIP) ares, Tumakuru district | ere Too ya exhibition halls 
TYE TE ಮ್ಯಾಗ 
78 | timatsingla Sede Limited | *Umanthapura,assan das aera 1325 | 2150 | implemented 


Food Processing Zone 


Uphoistery 


Plot 201, 
OBADENAHALL Doddaballapur 


Blo Therapeutics Products, 


EC waiting for Red category SEIAA 


23 | STELIS BIOPHARMA PVT. LTD. alll Phase, Moncclonal Antibodies & | 248 125 Implemented Implemented Drug Product. 
Doddaballapura,Bengaluru | Therapeutic Proteins, peg 
Rural 
mpadidAligJaleiahel; Change in activity from solar energy 
0 | suncmousrarstro, | sninanor alk secure, | PoMesowe, solr | 15625 | 2 edt dha 
Karnatak®. Power Plant production. Delay in approvat of 
electricity tariff from KERC 
[Building plan approval obtained | 
a. | cers erewenesiro, |ernshal Vilage, Narlorguo Beerl8rewer) 1075 | 25 in April 2018. Construction 
uk, Mysuru District work started. 
೫ HARSHA SUGARS LTD, Savadati Taluk, Belagavi Md he ns | mo Implemented 
93 [ANTHEM BYOSCIENCES PVT LTD] “ Harohall Industrial Area, d 1೫5 | 50 £ 
eee Compounds Building plan is ready but yet to apply 
or the approval. 
The company Tepresentative 
informed that the company has 
paid Rs. 694 crores to KIADB and 
the land acquisition is under 
progress. Notification UIS 28(4) isl 
issued for entire extent of land 
and 2847) issued for two parts in 
SSN two vilages aggregating of 151 
[adjacent to the existing unit] acres. He tas requested’ to hand] 
ef MRPL, at Thor [over the 151 acres to start] 
Poland Mea : Uinler Alkyl Benzene rehabilitation package inl 
war, 4 p 
waco manana [OO me an) Enver emi, ಹ 
® | perrocuewicats iro,  [Soorinje and Delanthavett,| Pt, Coke gasification, 20000 | 710 Fre ition lor the and parcel 
enkayeeru, Mulur and/ “SE  o# refinery endl Wes 
y spars. ias been done at 60 lakhs perl 
Kandavara  Vilages of acre from KIADB and Rs. 20 lakhs 
Mangalore Taluk, Dakshinal [per acre as exgratia amount will 
[Kannada District be released through Deputy 
[Commissioner, Mangalore. Thel 
company has also applied for! 
Environmental Clearance tol 
IMoEF which is under process. 
CEO, KIADB informed that some| 
land owners have filed 3 Case and 
same is being addressed by the! 
45 | CCONNISTER BECO Tora Sara Flin CE rl oe lameniod 
[PC issued. Company CFO informed 
KIRLOSKAR TOYODA TEXTILE |Vasantha-Naresapure Industrial p thar the project is on hold a5 per 
ke MACHINERY PVT. LTD pile Teale NanWery 4ರ || the decision of Corporate office in 
Japan 
g2 | SATERAM ENTERPRISES PVT, a Muncipal Sold Waste | 2 | 30 The and ls not handed over to the 


uo, 


district 


Management 


company 


pS 


[ 


MINERA STEEL PVT. LTD., 


Yerabanahalli Village, Sandur 
Taluk, Balari 


0.5 MTPA Integrated Steel 
Plant with 35 MW Captive 
Power Plant 


18893 


525 


[out of 77 acres lend reauired for the 
project. 16 Acres 29 Guntas is through] 
IKIADB acquisition as SUC and balance 
650 Acres 22 Guntas is to be purchased 
ly company U/s 109. Company has 
led application to KIADB and pail 
land cost to acquire 16 Acres 29 
[Guntas. KIAD8 has initiated land 
acouisition process and submitted 
[28(1} notification to Govt. For 
balance 60 Acres 22 Guntss, the file 
for permission U/s 199 is being 
processed in DC office, Ballari. 
[Company has submitted for MEF 
[clearance but land possession is 
[mandatory for clearance of the same. 
As soon a5 the MoEF clearance is 
[obtained the project implementation 
may start. Out of 56.99 acres 
permission sought from DC, 2.51 
acres {sy no. 73/8) of land is Granted 
Land, 17.12 acres (sy no. 73/A}is 
nam Land and 2 canal is running 
between the two parcels of ancl 
[proposed for the project in which 
[Company intends to deveiop road, for 
hich OC is seeking clarification fron 


Fo 


WADI CEMENT COMPANY PVT. 
UD. 


Konchur, Chittapur Taluk, 
Kalaburagl District 


2.5 MTPA Clinker & Portland 
Cement & Other similar 
materials 


13529 


232 


Negotiation with land owners for 
purchase of land U/s 109 was almost 
complete but process got delayed duel 
to court verdict of ACC cements 
against KIADB on land compensation. 
‘Now the land compensation has to be 
a5 per the Court verdict and the 
[company is required to rework on the 
financial Implications on the same 
and require at least 6 months to 
acquire the land and start the project 


90 


MUKAND LTD, 


Koppal Taluk & District 


0.7 MTPA integrated Steel 


Plant 


2892 


720 


Committee noted that, inthe CC 
PMG meeting held on 24.08.2018, 
company was advised to identify the 
alternate land for exchange in lieu of 
Gayrana land and lend for approach 
road and submit proposal with details 
such as survey sketch, extent of land 
in each survey na and other details to 
DC Koppal by 15-9-2018. 


In the review meeting held under the 
chairmanship of Commissioner (ID) 
‘on 09.10.2018, representative of the 
Company informed that they are in 
‘the process of the identification of 
land and may require another 2 
months to submit the details to DC, 
Koppal. 


But during the current meeting, 
representative of the company 
informed about scarcity of land in 
that zone and they do not have 
enough land for Phase l of the 
project and further informed that 
Ghyrana land is not required, if KIADB| 
and is allotted to them. 


9 


KARNATAKA SOLAR POWER 
DEVELOPMENT CORPORATION 
[i 


Balasamudra, Tirumans, 
Kyataganacharlu, Vallur & 
[Rayacharlu Villages of Pavagada 
Ta, Tumakuru District 


2000 MW Solar Park 


14800 


8000 


Implemented 


92 


UDUPI POWER CORPORATION 


Yelluru Village, Udupi District 


To increase the capacity 


from 1200 MW to 2800 MW | 


11500 


1500 


Representative of the company 
informed that they have already 
procured 168 acres of land out of 

total eutent of 728 acres and 
implemented RER by evacuating, 

nearly 60 land looser families. 
Representative further stressed that 
issue related to PPA from Energy 
dept. Gok is still pending and hence 
the company has kept the payment wi] 
batance cost of land for acquisition of 
560 acres of land on hold. 


Comittee decided to refer the 

matter to the ACS, Energy 
department to take further needful at| 
the earliest. 


93 


TOYOTO INDUSTRIES ENGINE 


Jigani Village, Anekal Taluk, 


Bengaluru Urban District 


Automobile engines 


150 


150 


implemented 


PYTLTD 


94 


TATA POWER COMPANY (TD. 


Vemgal Industrial Area, Kolar 
District 


Electronic equipment, 
[Telecommunication Devices, 
PMA Products, Night Vision 
Devices, Alternate Energy 
Products, Systems and Sub 
systems for Railways, 
Defence etc., 


620 


500 


Dropped 


95 


ISW STEEL LTD. 


Within the existing factory 
premises at Toranagallu Vilage, 
Sandur Taluk, Ballari District 


Augmenting the existing 
plant with additional 
manufacturing facilities 


15529 


1800 


Implemented 


96 


CV.PROJECTS PVT. LTO., 


Sy, Nos. 106/2, 106/3, 106/4, 
106/5, 106/10, 116/3 of 
Amruthahall, Yelahanka 


Infrastructure for IT SEZ 


1225 


27300 


Own land. Partly converted and 
balance applied for conversion. But 
dispute under ULC act on land is 
pending in Hon‘ble High court and 
hence project implementation is yet 
to commence. 
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SYNGENE INTERNATIONAL 


Mangalore SEZ Mangalore 
Taluk, Dakshina Kannada 
District 


Active Pharmaceutical 
Ingredients, Advanced 
intermediates and 
Agrochemicals 


854 


800 


Ruling construction 
completed. Machinery erection 
in process and expects to 
commence production by this 

1 ಗರ 


98 


CATALYSTS TECH PARKS PVT 
Uo. 


Sonnappanahalli and 
Hunsamaranahall, Bengaluru 
North Taluk 


Mixed Use Infrastructure 
Comprising of IT Park Hote! 
Commercial and Retail 
5pace 


6392 


108000 


[Applied to DC.Bangalore urban 
district for permission to purchase 
rhe land U/s 109 of KLR Act. Presently 
the fle is pending in Tahasildar, 
Bangalore North 


99 


PIFAVAY ELECTRONIC 
WARFARE SYSTEMS PVT. LTD. 


Mastenahalli Vilage, 
Chintharmani Taluk, 
chikkaballapura District 


Defence Aerospace 
Manufacturing, Assembly 
and MRO activities 


3100 


1200 


Dropped 


100 


JSW STEEL LTD. 


Sy. No. of Pavinakurve Village, 
Honnavar Taluk, Utara 
Kannada 


Slurry Pipeline 


2575 


106 


[The company has applied 10 regional 
directors of NHAI at Hubball, Karwar 
land Hospet for Row to lay the 
pipeline along NH, the same is under 
process and to be recommended to 
IMosT for issue of Permission. 
[company has subrnitted proposal to 
[PWD, GOK to set up 5.00 milion 
tonnes Port at Pavinakurve, under 
Swiss Challenge method. The 
proposal is pending consideration 
with the Dept. This proposed slurry 
pipeline {360 Kms) project is actually 
linked with this Port proposal, hence 
pending for execution. 


Further Company has requested PWD 
or development of Hoovikere port 
for the proposed pipeline which is 
under considararion. 


Construction started in April 


DAYANANDA SAGAR k 
iii desk Devarakaggatahall, iii sik | Sa 2018. First phase of 
Kanakapura construction is expected to be 
completed by September 2019 
nie rersecue sa phase| Colic E Wire. WiCS. ED) red snd planing For 
ಇ ನಾ ania rersspua 3d phase. | Cable & Wie, MCE, | 0 | Teed eciied ond planing For 
Tumakuru Electronics, Solar lights construction. 
Relamangslo, Hosikore & 
ity Gas Distribution 
103 GAIL GAS UMITED., Devanatall Talk, Bengaluru | Ss pinot 749 16 implemented 
Rural District 
Wadnala and Thaitana Hall 
108 | Rv.oveLoreRs tro,  [vilage, anekal Taluk, sengaluru( Logistics and Warehouse | 50 | 835 Implemented 
Urban District 
Ros. 116, 122, 1i2oF 
Mahadevapura vilage and sy. 
SAGMANE DEVELOPERS PVT. | nos. 61, 62, 39/6, 56, 58/2 and | IT & ITES Special Economic 
105 2558 |} 300 Implemented 
uD. 59/2 of Doddenkundi village, zone ಣ್ಣ 
.R.Puram Hobli Bengaluru East] 
taluk 
Building construction is almost 
plot No 2,345 exec Lease 2 completed. Erection of plant & 
rocional Arti 
106 HIOCON LTD. eed from «ade, igani, nekal| eetables Morocone AE] 1069 | 750 machinery s under proces. 
Taluk, Bengaluru Urban District. . Phase 1will be operational by 
2019 and Phase 2 by 2020 
The representative of the company 
informed about the change inthe 
project location from Nanjangucd 
industrial area to mmavau industrial 
ea. He also informed tat the 
company has made 100% payment to 
KIADB and time extension given till 
Nanjangud industrial Area, n of Lease 
PEPSICO INDIA HOLDINGS PVT. erage and Snacks 
20 | pli Nanjangud Taluk, Mysuru SB pei 590 300 
District e He further informed that they 
oropose to manufacture snack food in 
ihe above un, but the same does not 
covered under Agro and Food 
Processing Policy, hence they are not 
eligible for SST reimbursement 
Therefore he requested for inclusion 
ofthe same in the policy. 
Building construction in 
Hotel, Convention Centre, progress. 30 % construction is 
) , Rachenahall, 
ged MAMATAPROMOTES AES |, Naveed ocean Retail and Commercial | 561 [) complete. Expected to 
uD. Thannisandra vilages ್‌ 
Spa complete the project in 18 
monihs. 
199 | MANIPAL HEALTH ENTERPRISES] Hetbal Bangalore, Wnkefeld Heath deni 
uD, eangalore and Mangalore Care Services 
Blur Nagasandra and 
si EMBASSY PROPERTY [Challaghatta Vilages of arthur sk SS ES 


DEVELOPMENTS PVT LTD. 


Hobl, Bengaluru East Taluk, 
Bengaluru Urban District 


Toranagallv and 


ey pe ಮ 
DEVELOPMENTS PVT LTD. § y far IT/ITeS Industry ತ 
Bengaluru Urban District months to complete 
Sy. nos. 22/1ನಿ 22/2, 25, 29, 33 All the clearances are obtained. 
of Kadubeesanahalli Village, Shell part of the Building 
113 ORACLE INDIA PVT LTD, Outer Ring Road, Bengaluru ITAITES SEZ 2438 9697 construction is completed for 
East Taluk, Bengaluru Urban G+ 9 floors. Expected to be 
KIADB has initiated acquisition 
process. Demand letter addressed to 
the project proponent on 24.06.2017 
114 BLUESTONE TECH PARK LLP Koraluru Villages of Hoskote Integrated 205139 750 towards 40% aayisiUon 08 
Taluk, Bengaluru Rural District Company representaive injormed 
id that they are still interested in 
for payment to KIADE towards land 
acres earmarked for the project is 
part of the total extent of 1400 acres 
being acquired by KIADB for 
Haraluru and other villages in 
Devanahalli taluk. 
Madhu, IAS (Retd} requested for 
change in the Demand note provided 
by KIADB on the tentative cost of 
Haralur and Muddenahalli Integrated Entertainment land. He requested to amend the 
15 SOBNERSTONE PROPERTY Villages of Devanahalli Taluk, | Theme Park, Tourism Cum 1330 5540 word “consent value” mentioned in 


DEVELOPERS PVT. LTD., 


Bengaluru Rural District 


Sports Hub 


the Demand Note a5 “near to 
Guidance Value", so that the 
compensation pricing may be limited 
‘10 the same or it may attract the new 
Central Land Acqulsition Act with 
regard to fxatlon of compensation. 


Commissioner (0) requested for 
payment of the initial deposit so that 
KIADB may proceed with acquisition 
process but representative expressed 
what company may pay 2 lump sum 


amount of the Initial Deposit as token 


L&T CONSTRUCTION 


Sy. nos. 98/1(P), 98/2, 98/3(P), 
99(P), 100/1(P), at 
Byatarayanapur, Next to GKVK 


Cornpany representative informed 
that they are in receipt of the SEZ 
approval but decided for change in 
business plan due to non-availability 
of cfientele and decided 10 exit from 
the SEZ scheme. Now the company is 
planning to implement the project a 
non SEZ {IT/ITES Park & Commercial 


116 EQUIPMENTS LTD... (L&T Tech Park SEZ, L&T FT fITES SEZ 1280 9500 Space} and have applied to Gol and 
Campus) Bellary Road, State for SEZ de-notification. For SEZ 
seal North Tl oration, Col requre ne 

Por Urban DST Rl 
Committee informed Principal 
Secretary, CA Dept to send 
recommendation to Gol for de- 
notification of SEZ by month end. 
Project Proponent is in the process of | 
oen cmvinsusmun sine | vans totes dae | Es Mocs, eh and oer 
17 PVT. LTD. District Multi Sector Hitech 1149 1000 obtain their consent for applying to 
Industrial Revenue dept. for permission under 
U/s109 
Chri rsceicittialifaivd 
‘that they are in receipt of the SEZ 
approval but decided far change in 
Ul 
of clientele and decided ta exit from 
iil West sheme Now thecompen i 
[Byatarayanapura, Next to GKVK| planning to ಗ project ಖಿ 
18 |  LETCONSTRUCTON | (LATTechParkS2. LET nmimessez sw | 900 ae wale 
EQUIPMENTS LTD. Campus) Bellary Road, 
State for SEZ de-notification. For SEZ 
gergalru North Tal, 
deradura ban Divs de-norification, Gol require state 
government approval on the same. 
Committee informed Principal 
Stan C8 Deottorere 
recommendation to Gol far de- 
eon d 
Company representative informed 
Integrated Township with that they have purchased 50 acre of 
Sliteie Dvds pid Doddatannalli Vilage, Tech Park, Shopping Mall, land and remaining land is under 
13 Bengaluru East Taluk, Bengaluru | Hospitals, In-House 4735.9 2300 negotiation. He also informed that 


Private Limited 


Urban District 


Residential Apartments and 
Clubs, etc. 


the project planning is complete and 
planning for construction in § months 
time. 


Sri Manjuntha Educational 


Growth Centre Hassan, Hassan 


[Medical college Hospital and 


During 47th SHLCC meeting held on 
20-04-2017, it has been decided that 
the land reserved for WT cannot be 
allotted to the company & suggested 


ss | 1100 the promoters to explore pr 
3 Foundation Trust Taluk, Hassan District Research Center pono wee procure 
the land for the project with 
permission U/s 109 of KLR act or any 
other suitable land & accordingly 
submit the proposal 
hahalll vilage, Kadakola Two Wheelers 
121 | Tvs Motor company Limited | B¥hehalh village, Kado mo | ao implemented 
post, Mysuru District manufacturing unit 
The company representative 
informed ‘that the company 
would receive Environmental 
Clearance shortly and will start| 
Hanagawadi 2nd Phase construction work within 3-4 
122 | Mangalore Refinery and | yal Area, Harihara Taluk, 2G Ethanol Plant 966 n months. 
Petrochemicals Ltd. | 
Devanagere District He further informed that the! 
[company does not have any 
issues in getting requisite 
lapprovaliclearances for the 
loralect. 
[The Committee informed CEO, 
KIADB to take necessary steps to] 
waive off the interest and alsol 
Neidio Sas informed the company to apply 
123 IKEA Indie Put Ltd | SE m0 | 1050 for SHLCC clearance for changing 
North Taluk, Bengaluru Urban Furnishing Store k 
iss the source of water from Suilikere| 
to Thungabhadra river which was 
agreed upon by the company 
representative. 
The Company hes paid 100% cost of 
Plot No.R-10in Hardware Park 
land. Possession of land handed over 
124 Universal Builders area of Hi-tech, Defence and 525 20 


Aerospace Park, Bengaluru 


to the company. Yet to construct 


compound wall. 


CDC Development india Private 


Plot No.4, 5, 6 &7 in IT Park 


The company representative brought 
the following 3 issues to notice of the 
committee and requested to resolve 
the same at the earliest. 
1.Out of 70 acres of allotted land, 5 
acres of land in Sy. N 0.55 and 59 
under litigation and local formers are 
not allowing company to construct 
compound wall 
2:KIADB need to construct storm 


125 (Wo 318 of Hi-tech, Defence and 740 2 drainage on north side of their plot. 
Aerospace Park, Bengaluru 
3.Company has submitted request 
letter to shift 8 electrical ine and 
poles located in their plot. 
CEO & EM KIADB assured the 
committee that they will resolve the 
issues at the earliest. 
160 acres of land out ofthe Demand note issued by KIADB. 
$b Tea land resumed from JESCO in sae | Approva} by Ministry of Defense, Gol 
Baikampady, Dakshina Kannada is awaited by coast guard for making 
District payments. 
FEE Cadet 42.8 acres of land in possession 
liakese Seak a and the building construction is y 
127 | Boeing india Private Uimited h 1s2 | 2300 ಒರ: pr0gress, Phase 1 willbe 


Defence and Aerospace Park, 
Bengaluru 


completed by end of next year. 
Al statutory approvals obtained 


128 


Wistron Infocomm 
Manufacturing India Pu. Ltd., 
NO. 30/4, 2ND STAGE, PEENYA 
INDUSTRIAL AREA, BANGALORE 

560 058 


Achchathanahalli Village, 
Narasapura Industrial Area, 
Kolar Taluk and District 


Smart phones, IOT Products 
and Biotech Devices 


682 


6000 


The company representative 
informed that the building 
construction is under final 


in progress and company will 


end of November 2019. He 
further informed that; 
1.0ut of land allotted 19 them 


under (itigation that needs to 
be resolved. 
2.Widening of approach road 
for the plot to be undertaken 
by the KIADB. 
3.They have requested SHLCC 
approval for allotment of 
additional 5 acres 25 Guntas of 
land in Sy.115 and 116 of 
Achathanatalli (¥), which is 
adjacent to their existing land. 
Principal Secretary to 
Government, C & | informed 
that the request of the 
company for allotment of 
additional land is approved in 
the Land Audit Committee and 


stage, machinery installation is 


[start the trial production by the 


5 guntas of land in Sy.N0.43/3 15 
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Sutlej Textiles and industries 
Ltd. Lotus Corporate Park, € 
Wing, Sth/6th Floor, 185/A, 
Graham Firth Compound, Near 
Jay Coach, Goreagon (Fast), 
Mumbai -400 063 


Kellamball industrial Area, 
Chamarajanagara Taluk &. 
District 


Plot No.146 in Badanaguppe - 


[Technical Textiles and Active! 
Wear Fabrics 


786 


1800 


[Demand note ssued from KIADA on 
[26-03-2018 but company is yet 1o file 
[application to KIADB. However, 
[company is seeking discount on land 
price and same is being examined by 
IKIADB and Dept. of Handloom and. 
(Textiles. 
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Anjalitai Canes Put. Ltd., Plot 
Ao.91, Shahu Nagar, Shiv 
Temple Road, Vinayak Colony, 

Belgaum - 590010 


Sy.No.35 of Halaga Village, 
Beedri Revenue Circle, 
Khanapura Taluk, Belagavi 
District 


5000 TCD Sugar Plant, 30 
MW Co-gen, 60 KLPD 
Distillery 


532 


800 


The company representative 
informed that the company has 
purchased 35 acres of land for the 
project and the permission u/s 109 of 
KLR act is in process. Also, the 
company has applied for 
Environmental Clearance to MoEF 
which is under process. The company 
has submitted TOR application far 
obtalning CEF from KSPCB. 
The representative informed that the 
company does not have any issues in 
setting requisite approvals/clearances 
for the project. 
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BPK Developments LLP, 
No.583.9th Main,OfF CMH 
Road, Indliranagar 1st Stage, 
9angalore-38 


Sy. Nos. 51, 52, $3, 55, 64, 65, 
66 including all sub-numbers in 
Doddanekkundi village, 
Marathahali Hobli, Bengaluru 
East Taluk and Sy. Nos 98, 99, 
100, 101, 108, 109 including all 
sub-numbers In Mahadevpura 
village, Mahadevpura Hobl, 
[Bengaluru East Taluk, Bengaluru| 
Urban District 


/ITES Office spaces, Hotel, 
Service Apartments and 
Common Facilities 


3495.15 


50000 


Company is inthe process of 
registering the consent agreements 
10 subrnit KIADB for acquisiton of 
land, Government has sought 
canfication regarding 28(1) 
notification 
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Amperia Lithium Battery 
Manufacturing Private Limited , 
64/1, SAI KRUPA, PIPELINE 
ROAD YESHWANTPUR,BANGAL. 
ORE - 560022 


Gowribidanur 2nd Phase 
Industrial Area, Chikkaballapur3 
District 


Uthlum Batteries for EV and 
Storage 


1210 


600 


Proceedings of 52 nd meeting of 
State High Level Clearance:Decision 
of SHLCC: 

The Committee noted the decision of 
Land Audit Committee in Sah and 
SSth meetings and after discussing in 

, detail decided to withdraw the 
recommendation for land 
allotment to M/s Amperia Lithium 
Battery Manufacturing Pvt. Ltd. and 
permitted 10 reallocate the same land] 
10 other project proposals. 
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Greenko Solar Energy Put. Ltd. 
M.G Road Suite No. 301-702, 
Prestige Meridian -2 Bangalore 
560 001 


Tallur, Karalakatti, 
Basidonidoddi and other. 
lleges of Saudatti, Ramadurga, 
Khanapura, Bailahongal, Gokak, 
ittur and Belgaum Taluks in 
Belgaum District 


Integrated Renewable 
Energy Project consisting of 
600 MW Pumped Storage 
Energy Project, 1000 MW 
Solar Power Project and 400 
MW Wind Power Project 


11790 


500 


[The company representative 
informed that company is 
entered into sale agreement with 
farmers for 3382 acres of land at 
Chakragere, Karlakatti and Tallurl 
Vilages and paid advance of 
Rs7.31 crores. Public Hearing 
[conducted for EC TOR 
Noc/Permission have been 
obtained from MOEFiVilage 
PanchayatfFarest Department. 
[Applied for forest diversion for 
425 acres under FCA Act 1980 on 
18.12.2018. Identified 425 acres of 
land for _ Compensatory 
[Afforestation out of which 
agreements for 73 acres 
obtained. Applied for allocation 
lof 1 TMC water on non 
consumptive basis from Renuka 
[Sagar Dam to WRD on 18.7.2018 
land it is in process. Formation of 
land Tribunal committee at 
Saundatti is approved by 
(Government. 
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Velankani Information Systems| 
limited, No.43, Electronics City, 
[Phase 1, Hosur Road, Bangalore 
560100 


4 acres 12 guntas of own 
{KIADB) land at Sy.Nos.43, 44/3 
(P) and 46lP) of Doddatugur 
Village, Bangalore South Taluk, 
Bangalore Urban District 


office space 


510 


8000 


Texas Instruments India Private 
Limited, No. 66/3, Bagmane 


15 acres of land at Plot No.4-A 
in fT Park area of Hi-tech, 


[Design and Manufacturing of 
Semiconductor, Designing 


[The company representative 
informed the company has filed 
[application to KIADB for land 
allotment and yet to make the 


135 | Tech park Adlacert io URGE, | fence and Aerospace Park, | and Developing of sonware | 5 | 200 [initial payment. 
Se ಕೂಗಕಂre for Semiconductor [The Commitee informed the 
. . representative to decide about the 
project and to make the initial 
osumentio IAD3. 
Embassy Property 125 acres of suitable land far 
Developments Private Ltd, | the project at Bilanakote and 
136 | 150infantry Road, 1st Floor | other Villages, Sompura Hobl, | Industrial and Logistics Park | 9254 | 18751 eryand ote midi lsz sd 
Embassy Point, Bangalore | Nelamangala Taluk, Bangalore Crores/ 1.30 crores paid 
560001 Rural District 
Embassy Industrial Parks Put. | 125 acres of suitable land for 
Ltd. Pebble Beach, Ground the project at Billanakote and 
137 | rloor, Embassy Golf Links, orf | other Vilages, Sompurs Hobl, | industrial and Logistics Park | 925.1 | 28752 
Intermediate fing Road, | Nelamangala Taluk, angalore 
Domi, 560071 Rural District 
125 acres of ADS land at 
OT 
138 Ltd.Infantry Road, Embassy Icon| Rural District, after completion Industrial Warehouse and 2072.57 4357 
Annexe, 560001, Karnataka, Logistic Park 
Ida of acquisition process and 
subject to demarcation of land 
for MMP 
BRIGHTFLEX INTERNATIONAL 
PRIVATE LIMITED, 162 8, Sy No's 150/3A1, 150/343, at 
139 | BAIKAMPADY INDUSTRIAL inna village, Karkala taluk, | PP Woven Fabric & Sacks | 178 90 implemented 
AREA, 575011, KARNATAKA, Udupi District. 
INDIA 
EPSILON CARBON PVT LTD... 
LTD.2ND FLOOR, 48 Anthracene oil/Heavy Oil, 
a0 | SPADEASHTA HOUSE DRVB | gence Sh [Carton Blackoi (c80) Coal 39 | a Es 
GANDHI MARG, NEAR RHYTHM Taluk, Bellary District. Tar Pitch (Binder Grade), pe 
HOUSE, FORT, 400023, Dehydrated Coal Tar, 
MAHARASHTR, INDIA. 
Company earler proposed to 
acquire 500 acres of land under 
suc and same has been dropped. 
AEQUS SEZ PVT.LTD, [Company has some additional 
(FORMERLY . QUESTSEz | Hattargi Masthinole Managutti | Developmen, Operation land whichis not part of the 
141 | DEVELOPMENT PVT. 17D) | vilage, Hukkeri Taluk, Belgaum [and Maintenance of SEZ and| 310 [) existing SEZ, Now company 
HATTARSGI VILLAGE, BELGAVI Dist Industrial Estate ್ನ proposes to acquire addtional 
DISTRICT land under section 109 of KLR 
Act. Company has proposed to 
submit amendment request for 
approval. 
GODAVARI BIOREFINERES UTD. | Sy. Nos 99/4/8, 55/45, 101, | fy celllose,Soshm 
142 [|SAMZERWADI TALUK, MUDHOL| Shiraguppi Village, jamkhandi % 2935 350 Pending for EC with MoEF 


TALUK AND DIST 


Taluk, Bagalkot District 


Lgnosulphonate, Xylitol 


SHREE DDODHAGANGA 
KRISHNA SAHAKARI SAKKARE 


Sy. Nos. 39/12, 39/13, 39/12A, 
39/14, 114/6A, 39/1, 19/3, 
41/20 Soundatti Villages, 


Sugar Plant from 5500 TCD 
to 
10,000 TCD, Co-Generation 


143 KARAKHANE NIYAMIT, Raibag Taluk and Sy.nos. 650/6, | Plant from 20.7 MW to 50 | 270.36 100 Implemented 
NANADI CHIKODI BELGAUM - 650/7 and 650/8 of Kerur MW and Distitlery and 
591247 Village of Chikkodi Taluk, Ethanol Plant from 
Belgaum District 30 KLPD1o 60 KLpD 
[DHANVANTARI MILK PRODUCTS | 
PVT LTD.,, {(DMPPL)NO. 110, 
1ST FLOOR, WEST WING, 
144 [AURORA TOWERS, CAMP, PUNE lm eae wn Milk 25154 | 15400 Dropped 
AND NO. 606/1, CHAITANYA ¥: 
SANKUL, SHAHPUR, KOLHAPUR. 
416001 
SHAHI EXPORTS PVT, LTD, H 
145 | saiaPUR Roa seuuanur |Kedechur Industrial Ares, Yad8r] peo dymade Garments 179.70 | 3500 Dropped 
GATE BANGALORE ದ 
CARIGBERG INDIA PRNATE 
LIMITED, 
PT eer 10 | a0 | imdemenes 
TOWERS, SEC 54, 122001, § 
HARYANA. 
NS RUC SUDARS MITE Sugar Juice and Sachets 
NO. 1124/17A, OPP. VG sy. no. 178, at Holkunda, Packing and Power 
17 WOMEN'S COLLEGE, Gulbarga Taluk, Gulbarga | Goreme | | 20 Issue of approach road to the site 
HWAN-E-SHAH, KALABURG District 
and Spentwash 
[Company has started the 
[preliminary work at the site and 
implementation delayed due to 
[slowdown in economy. Now they 
have finalised plans and 
[submitted to MUDA for building 
plan approval same ois pending 
becasue of renewal of conversion 
PUSHPAM COORG COUNTY, Sy. No. 80/10, 81 & order from DC, Madakeri. 
148 |#191, 1ST BLOCK, BYRASANDRA |82 of K Badaga village, Madikeri Star Hotel with Hotel 169.62 200 


JAYANAGAR BENGALURU —11 


District 


Residences 


[company has submitted 
lappiication to DC office for 
renewal of conversion order on 
12.01.2019 and same is pending in 
DC office due to temporary ban 
[on new conversion. 
[Commissioner I&C also sent a 
letter to DC madakeri requesting 
foe renewal of the same on 
11.02.2019 


SYSTEM SOFT TECHNOLOGIES, 
3000, BAYPORT DRIVE SUITE 
840, TAMPA, FLORIDA, USA 


33607 
ark, Devanahall, Bangalore | IT Servi ” 
ಭಿ EE Fak Deana argc i sentcesndr Pdi: | 15, | 2g bel 
2D FLOOR, PLOT NO 16, HUDA| ಟನ ಡಲ slopes 
[TECHNO ENCLAVE, MADHAPUR, 
HYOERABAD — 500081 
NIRAN SUGARS LTD. 
: | Mucho! Tatuk, Bagatkot pistrict.|  CCBSeration, Ethanol ಸ element 
BANGALORE -560 055 
SOCON NATED, MOCON TIS F 
209 KM HOSUR ROAD  [Hitech, Defence and Aerospace 
151 | BANGALORE 560100, | Park, Devanaall, Bangalore | Monoclonal Anti socies | 439 | 750 ರಂಧರೀರೆ 
ELECTRONIC CITY, 560100, Rural District 
KARNATAKA, INDIA. 
SAPTHAGIRI HOLDINGS AND 
PROJECTS PVT LTD... GD _ | Masthenahal ncustrial Are, |p, 4 Boards & Modi 
152 |HOUSE, NO. 6619, 36TH CROSS, Chintamani Taluk, ens Kr 382 500 Land is yet to be handed over 
2ND BLOCK, RAJAIINAGAR, Chikkaballapur District Elbenicards 
BENGALURU 560010 
NIHIY LOGISTICS PARK PRIVATE 
LIMITED.,, ONE INDIABULLS 
CENTER, TOWER 2A, 16TH 
lot no. 189, 150 & 192 at 
153 | Froonsenaram spar | Pore. 18% OES | ngusiralfwarehousek | 2 | ng ಇ 
MARS, ELPHINSTONE ROAD, / Logistics Park 4 "೦ರ 
Kolar District 
MUMBAI: 400013, SENAPATI 
BAPAT ROAD, 400013, 
MAHARASHTR, INDIA. 
pax rorest rurNiTuRe | Sy, Nos. of 223, 230, 233, 232, 
coMPANY pv LTD, virraL | 233,332 & 335 Aradhavall 
ಃ ು tuteand ious | 2056 | sx 
158 | yyauLYA RonD,, BANGALORE: | Vilage, Chikamagatur Taluk & |  *Uniture and Feo 38 ರಂಂಗpಆರ 
560001, District 
NAVIINFRA ENERGY CO. 
41592, 17TH MAIN, P NAGAR | S¥-N3- 4242, 64/2, 45/28 
956/2. of D Hall Vilage. 20 MW Solar Power 
155 | 2ND PHASE, BANGALORE, JP 10 | 2 Dropped 
Machugiri Taluk, Tumkur Generation 
NAGAR, 2 ND PHASE, 
District 
BANGALORE:-560078, 
BEARYS PROPERTIES AND 
DEVELOPMENT PVT LTD, 
L : 63/63/36 at Goravigere > 
LARYS HORIZON 21, Wl 
156 | SES HORLON 21. WOOD | eg, Bangalore Urban Park a8 | 9000 Implemented 


STREET BANGALORE 560025, 
BEARYS HORIZON, 560025, 
KARNATAKA, INDIA. 


District 


157 


TSW CEMENT UTD. J5W 
CENTRE, BANDRA KURLA 
COMPLEX, BANDRA (E}, 

MUMBAI 400051, SANDUR 

TALUQ, 583275, KARNATAKA, 

INDIA. 


Torangallu Village, SANDUR 
Taluk, Bellary District. 


2.4 MTPA Cement and 
[a 


466.6 


225 


Implemented 
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BEARYS PROPERTIES AND 
DEVELOPMENT PVT LTD, 21, 
WOOD STREET, BANGALORE- 
560025, BEARYS HORIZON, 
560025, KARNATAKA, INDIA. 


sy.nos 23/2, at Ninbeykaipura 
Village, Hosakote Tatuk, 
Bangalore Rural District 


Pak 


248 


4000 


[Application submitted to BDA for 
[change in land use and awaiting 
for the approval from BDA 
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PRAKASH SPONGE IRON AND 
POWER PVT LTD, #32/421, 7TH 
B MAIN, 4TH BLOCK, 
JAYANAGAR, BANGALORE-11, 
4TH BLOCK, JAYANAGAR, 
S6DO11, KARNATAKA, INDIA. 


Sy. No. 61/1, 61/3, of 
Kaparahalli Challakere Taluk, 
Chitradurga District 


1.2 MTPA Pelletization of 
Won Ore Fines 


244 


120 


Implemented 
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BRITANNIA INDUSTRIES LTD, 
WRITEFIELD MAIN ROAD, 
MAHADEVPURA POST, 
PRESTIGE SHANTINIKETAN, THE 
BUSINESS PRECINCT, TOWER C, 
16TH & 17TH FLOOR, 560048, 
KARNATAKA, INDIA. 


Sy. Nos. 11,12,16,19,22,23,24, 
135 (part of plot no.23 of 
Bidadl industrial Area) of 

Balaveeranahali village, Bidadi 

Hobli. Ramanagaram 


Biscuits and Bakery Products 


1947 


1350 


Implemented 
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SATISH SUGARS LTD, 
SANGANKERI YADWAD ROAD, 
HUNSHYAL PG, TO: GOKAK, 
591224, KARNATAKA, INDIA. 


Sangankeri Yadwad oa, 
Hunshyal PG, Gokak Taluk, 
Belgaum District 


Expansion of Cane Crushing 
capacity from 10000 TCD to 
15000 TCD and Power 
generation from 45 MW to 
80 MW. 


189.75 


610 


Expansion plan. MOEF has 
cleared for issue of EC and itis 
[awaited. Will be applied to KSPCB 
for CFE. 
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GROVER ZAMPA VINVEARDS, 
LD, 63 RAGHUNATHAPURA 
DODDABALAPURA TALUK, 
DODDABLAPURA, 562103, 
KARNATAKA, INDIA. 


sy.nos. 46, 49, 50 at Ojenahall, 
Doddaballapur Taluk, Bangalore 
Rural District 


Wine 


176.88 


863 


Project on hold due to financial 
issues. Yet to take effective steps 
for implementation. 
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UNICORN STUDIOS PYT UTD, 
301, 302A, 36 TURNER ROAD 
BUILDING, 36 TURNER ROAD, 
BANDRA (WEST), MUMBA - 
400050, BANDRA WEST, 
400050, MAHARASTRA, INDIA. 


sy.no. 9/123 at Jayanthi Grama, 
Chikkaballapur taluk & District 


Entertainment {Theme Park 


150 


455 


Dropped 
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SAGAR HEALTH CARE AND 
[LAGNOSTIC SERVICES PVT LTD, 
NO-44/54, 3TH CROSS, TILAK 
NAGAR, JAYANAGAR EXTN, 
BANGALORE - 560041, 
ILAKNAGARJAYANAGAR EXTN, | 
560041, KARNATAKA, INDIA 


Dharwad. 


Healthcare Services 


100 


625 


Dropped 


DARSHITA GRINA NIRMAN 
PRIVATE LIMITED, NO. 3, 4TH 
FLOOR, SALARPURIA WINDSOR, 


Plot no.107 at Vemgal industrial 


Logistic Park 
155 | ULs00RROAD, BANGALORE, | ares, Kolar taluk & district ನನರ ಚಡ | ರo್ಲಣಡ 
ULSOOR, 560042, KARNATAKA, 
INDIA 
GODAVARI SIOREFINERYES, y 
ies | Swesnunor scnuor. | Sn Mucho Basho sii a | Sus ty vopavalabitrof ars 
587316, KARNATAKA, INDIA. fel Projects on hold 
Expansion plan. Bank has agreed 
to saction loan but due to 
GE SUGARS LTD.., 0.220, drought and non availability of 
KUNDARGI , BILLIGIT. F ? 
167 |  tooaranvenis, [BRS WAGE BUG ne costalSuger 25 0 cane implementation of prolectis 
BANGALORE, 560052 delayed. Renewal for water 
attocation is pending before WRD 
committee. 
SAGAR HEALTH CARE AND 
DIKGNOSTIC SERVICES PVT. 
168 |LD,, ND-44/54, 30TH CROSS, selgaum Healthcare Services 10 | 65 oropped 
TILAK NAGAR, JAYANAGAR 
EXTN, BANGALORE - 560042, 
Land purchased in the name of] 
the company Uis 109 KLR Act and 
received CFE from KSPCB for 
establishment of Sugar & 
RAST SUGARS PY UTD: +] 5, os, 275, at M Chandar! [Cogeneration power plant. The 
169 4 . | Vilage, Ramadurga Taluk, white crystat sugar | 20527 | 272 (cane Commissioner has 
GOKAK, 591307, KARNATAKA, 
Fe Belgaum recommended C& Department 
for reservation of cane area. Bank 
sanctioned term loan but not 
taken disbursement. The project 
will be started shortly. 
TATA TELE COMMUNICATIONS 
ugodi, Bangalor te 1 implement or 
10: | ec NET adugodi, Bangalore Data Centre ss | 20 implemented ೦೧ಧೀರ 
rk y 
171 | INFINITE TECH-DATA LTD, al ಸ್ರ FE | software development 190 500 Dropped 
UDO ROE LTD 5 oeanatali{Hoskote/ 
172 | FARIRGUTR. 000s. Dasani ngs Logistic Park 220 9 Dropped 
TELANGANA, INDIA tp 
HOSKOTE NEO HOMES LTD. 
210/37, SOLITAIRE BUILDING, | Sy.Nos.171/1, 172/1, 158/1, Phase 1 construction is 
173 | SERVICE ROAD ROAD, OUTER | 151/1 of Kamblipura, Hoskote Park 45 | 250 under progress and wil bel 


RINS ROAD, MARTHAHALLI, 
BANGALORE-560037, 


Taluk, Bangalore Rural District 


[completed in one year. 


RICHI SOYA INDUSTRIES, 


MITE R Project matter is pending before 
RUCHI HOUSE, ROYAL PALM COERTBLD SD LY; EDAHLE, INCLT and they are in consultation 
174 | AnnEv colon coreAoN | =ikampady industrial Ares, | Ol, PALM KERNEL CAHE, | 55 | 2700 with Patanjali for technical and 
Dakshina Kannada Dist. PALM KERNEL OlL, SOLAR 
EAST MUMBAI 4006S, ip [marketing collaboration. Project 
GOREGAON (EAST), 400065, is on hold due to Financial issues 
MAHARASHTRA 
OISTILLING , RECTIFVING Permission under sec 109 
AND SLENDING OF [obtained from DC Kalaburagi for 
SHRI DATTA MAHANTESHWAR | Sy. No. 1441, 144/2, 145/6, | SPIRITS,ETHYL ALCOHOL EU 
SUGARS LIMITED 145/1, 6/1, 8/2, 6/3, 6/4, 6/5, | PRODUCTION FROM i 
175 | OLD JEWARGI ROAD, PLOT NO {72/1, 72/2, 72/3, 72/4, 145/1 of| FERMENTED MATERIALS , 260 260 
72,SHRI HARI NAGAR, JEWARGI | Chinamageri, Atzalpur Taluk, GENERATION AND mpany.. Main ‘prGmoter “Srl 
ROADKALABURGI, 585102, Gulbarga District. DISTRIBUTION OF OTHER Sankar: Waghamoderassexpired 
NN EWEN Tosi during September 2018 & hence 
Ak project ison hold 
WILDERNESS LODGE PVT LTD Sy.Nos. 76/2, 76/4, 77,78/1, 
DASWAL DEEPA, MEDIKER, | 78/2, 78/3, 79, 81/8, 127/1. 
176 MERCARA, NEAR BASAPPA 117/2 and 121 of Mekeri Tourism Resorts 150 218 Implemented 
SMISHUVIHAR, MADIKER- | Vilage, Sampale Grama, 
571201. Macher Taluk, Kocagu District 
BREAD DISTRICT FOODS 
PAWATE UMITED {BAKEMART) 
NO-160, RAJEEVAM CHANDRA 
NAGARHOUSNG [sina Narasapurs nus PRED: Bate. Danish 
177 | COLONY.MARUTHA ROAD, Jibei de pastries, Donuts, Pa | 4 | 10 ೦೯0೧೧ 
CHANDRANAGAR PALAKKAD, bases, Konig Roll Plant 
KERALA-678007, 
MALLASANDRA, UTTARAHALLI 
HOBLI, BANGALORE 560062, 
INDIAN OIL CORPORATION 
UIMFTED Sy. 68/22, KR Puram, White |All Statutory approvals obtained 
278 [sana chamaers,2no Foon |. Fed oad, Mahadevapura, | Data centre , fice Building 159 180 louilding construction will 
pas [Bangalore East Taluk, Bangalore | and allied facilities 
131, CUNNINGHAM ROAD, Urban District [commence shortly 
BANGALORE-560052 
NIRANI SUGARS LTD. 
#904, 9TH FLOOR, WORLD ke 
TRADE CENTRE, BRIGADE Kulalli Cross Road, Mudhol, 
179 GATEWAY CAMPUS, NEAR HRN Bagatkot Sugar 113.95 70 Implemented 
ORION MALL, RAJAIINAGAR, 
BANGALORE- 560055, | 
TVS MOTOR COMPANY LTD. 
180 | 804, HaRTA RoAb, |[Nanjangud Ind area, Nanjangud Two wheelers 30 200 Implemented 


HOSUR, KRISHNAGIRI-635109 


APG INTELL HOMES PVT, LTD 
EMBASSY ICON ANNEXE 


Plot No 1272, Hi Tech, 
Defence,and Aerospace Park, 


Aerospace Components, 


[Company has paid initial deposit 
lof Rs. 22.50 crore during 

December 2017. Plot bifurcation 
has been done by KIADB, village 
[public road is passing in the plot 


181 p 
INFANTRY ROAD, BANGALORE: | Devanahalli Taluk, Banglore |MRO and Air Cargo Handling] 3 | 3 to be diverted. Allotment letter 
360001 Rural District for Plot No. 12P2 issued by KIADB 
[during January 2019. Batance of 
land cost demanded Rs. 52.50 
crores to be paid. 
ASTARCINFRA DEVELOPERS [Sy Nox ES (Paral, &9 Part] 
PRIVATE LIMITED 70, 71, 73/1,73/2, 73/3, 73/0, 
401, 6TH FLOOR, KRYSTAL | 73/5, 74, 75, 76, 80/8, 80/7, 
1 | Technology, R&D Cluster, 
182 | BULDING, WATERFEILD ROAD, | 79/7, 79/8, 67, 68, 20 (a4) a8) | Te CEH ste | 4725 | 2060 Dropped 
BANDRA WEST MUMBA - (2%) (P32) (38) (28)at ic 
00050, BANDRA wes, | Shinganahally vilage, Dharwad 
MUMBAI- 400050 ta & district 
RIRLOSKAR FERROUS 
INDUSTRIES LTD. 
iloge, p 
183 inal viuace.0. | ¥No154, Bevirahall VII28e, | ining ct ron Castings | 1798 | 220 implemented 
Koppal Taluk and District 
HITNALTALUKA, KOPPAL- 
583238 
28 KLFD Non Molasses 
HERMES DISTILLERY PVT. LTD. 
, Taluk, iling, r 
188 | aon vtec susac” [ “odrav Vilage, Raibagh Tabu [vase & Distiling Botting of] 69 | dvi 
Belagavi 10,000 cases per day and 8 
TALUK, BELGAUM 
MW Cogen Power Plant 
ASHOK IRON & WORKS PVT. 
Lo. 
Machhe industriel Area, 
Por 
185 | Ay KE RON Woche vila, ocgeom | Bkek eds and Hangs | 108 | 215 implemented 
BELGAVI - 590008 ಮ 
PAGMIANE DEVELOPERS 
PRIVATE LIMITED 5Y.No5.42/2, 42/3 of 
[Ov RAMAN NAGARA BLOCK 8TH] Doddenakundl Vilage, 
MATESSKZ 301 160 Implement 
186 | FLgoR, BAGMANE TECH PARK [Bangalore East Taluk, Bangalore! . Rs mplerted 
BANGALORE - 560093 Urban District 
GOLDEN HATCHERIES 
QUEENS ROAD NO.3, QUEENS | Hooyidure Village, Bukkapatna 
E 2 Impl 
187 | 0aD CROSS, BANGALORE -52| Hobli, Sira, Turku. SHUT FNSEh | Po Implemented 
HANSOGE ENTERPRISES PVT | Kajehall Estates, Kannehally 
UD. Vilage, Gonibeedu Hobl, [own land. Project is on hold due 
p Resor 16 | 10 es 
# | 0.38, usoorRoao, | Mudigere Taluk, Chikmagalur 4 to poor market conditions. 
BANGALORE -42 District. 
IBN SINA NATURE CURE Pv. 
iy Hasaruvall Vilage, 
[ 
189 | No22seencen Roap, Fazer |, Tymagondls Hobl, Nature Cure Hospital | 2124 | 35 empalihas furchased land 


TOWN, BANGALORE - 560005 


Nelamangata taluk, Bangalore 
Rural District 


planning stage. 


INTEL TECHNOLOGY INDIA 
PRIVATE LIMITED 


42356P, 
Devarabeesanhall Varthur 
DEVARABEESANHALL, 
3 \ 4 in Implemented 
$0 | pgrebn woos ouensins | Mek Bree et Tali, | Malitelcer prre | 20 | 50 plemente 
ROAD, BELLANDUR POST, ಈ y 
BANGALORE - 03 
- SHAH EXPORTS PVT. LTO. 
Y.NO.13,14 & 15, SARIAPURA R 
Industrial A 
391 [faa so occur cane | Nelda ea Simos | arg rcesng | 22657 | 2000 | impemenes 
BANGALORE RS SRSER SLE 
DAFSHITA AIRISE FRNATE 
UMITED 
Doddaneltundi Vilage, KR ವ R 
.3, Salpurta windsor with su id n ಆಗಲೇ 
192 | Ne3, Salpurts wincsor Usoor | prem eeey {UTES pak wit suopotis| 246 | 220 Building construction unde 
ನರತರ Taluk, Bangalore Urban District nfisstfueNe Progress 
Bangalore - 560042 MSR 
The building construction of 
their proposed logistics parks 
in progress, The company i 
RAUDHAN INDUSTRIAL acing infrastructure issbes vi, 
ENTERPRISES Connecting approch road 10 
Retal Distribution Center 
No. 125, Balai Complex, | ath Phase, Dobaspet incusriai | Pt Distribution Center, Averahall ares (ath Phase 
193 warehousing and industrial | 3125 | 500 
sultanpet, Area, Bangalore Rural District | “Teroushng snd nol Dobaspet) from NH-48 is not 
Bengaluru 53 MS . completed. Power substation 
not commissioned by KIDS. 
The erstuhile land owners and 
thevilagers are obstructing 
construction acthities. 
SH RSHAY CEMENTS AND 
15 INERALTD Naganepurvilage; Muchol cements erate | 205s | 20 implemented 
Nazar Camp, Kacbhar Gali, | Taluk, Bagalkot District 
ಸರೆ£ನಂಗ, 
Deta Electronics Pit Lid Building construction under 
PotNo.43, Sector35, Udyog | Gre néustial aes, | ED Centre for Mega Wate progress. Expected to be 
Kf Vi onnaani neal ae [a ie] | oes UY de one 
nase 7 Hse, Gurgaon | ta! Tal Bangalore Urban | Convertor, IT &ITES applied for extension ofl 
Haryana - 122001. solutions lime to implement the 
project. 
Croan hae execited Tong 
Mangalore Refinery And lease of 30 years for land of 14.5 
Petrochemicals Ld. ss Desalination Plant acres of NmPT onl 
196 (via Katipalla, Kuthethoor post, | (RO permeate) 3 | 23.3,2018.Macro grading 


Mangalore - 575030 


NMPT 


completed, order is placed for| 
[desalination plant, engineering 
ob beine done. 


Information Technology Park 


To develop, operate and 
maintain Information 
Technology Park with 
factories, commercial 


SEZ approval obtainedin 
[May 2017. Phase of the 


UME Sadaramanagala, Bangalore offices, res idential project issull under 
Whitefield Road, International (ess ion. 
197 | teed Pond, ternational | <0 Touk, Bangalore Urban | complexes and other alled | 45298 | 0 melemertatore Pose ol 
ಹ District facilities and amenities such js Propel. be token up, 
. [as gardens, swimming pools, foc tmiple mentation after 
internal roads, satellite [completion of phase-! by 
communication facilities, [March-2020. 
shops, etc 
RGR nfrastracaie 
No.366, 1st cross Road, 3rd i 
hikkakannell, Bangalore East 
198 |Block, Koramangala, Bangalore: Chigiakgmnell tingelors: IT/ITES SEZ 182.47 4700 Implemented 
Taluk, Bangalore Urban District 
560034 
Rmz ecoworld infrastructure 
i FE await Im Pe 
193 9 UFR RO3C,TNE |p galore East Taluk, Bangalore SEZ 456 5650 pron 
Millenia, Ulsoor, Urban District [February 2020 and completed by 
Bengaluru - 56000 March 2022 
Brigade Enterprises Ltd 
(Representative of Southfeld | pg no.17/18, lot No.3, 
Paints Ltd vide GPA} 34 &36, Doddanekundi Construction of Seven floors 
¥ hi nn T 
200 30th Foon WTC Sangsoc Industrial Area, Stage Il IT/HES Office Space/Park 148 4214 as been co ipletedl an 
Brigade GateWay campus, 26/1 project to be implemented by 
Bangalore East Taluk, Bangalore| 
Dr. Rajkumar road, 2022 
Urban District 
Malleshwaram 
Bengaluru —55 
Sprintar Technologies Put Lid 
73/2-1 Willers Road Plot No.30, Hitech, Defence and| sharéd SEtEEE ARE 
201 High Grounds Aerospace Park, Devanahalli Spport unlit uctue. 10 7000 Dropped 
Bangalore ~ 560052 Taluk, Bangalore Rural District Re 
‘Crone Urbans Infra Developers p 
Private Limited ಹಸರ ಹ Layout has been finalized. Project 
z02 | 38,5C Gardens, Ulsoor 102g, | S eamangala vNage, AMES SEZ 29739 | 5050 is on hold due to market 
ಬ Devanahalli Taluk, Bangalore ha 
i Rural District [One oNs. 
[Company has applied for 
K [purchase of land u/s 109 for 55 
Ps ನ ಫ್‌ A [acres and it is pending at Office 
‘Amma’ Bagalkot 
lof DC, Belguam. Balance 20 acres 
oad, Lokapur Lokapur | NO124849,50,51,52,530f | 509 Tp sugar and 21 MW i Belglar 
203 pee Jalkatti Vilage, Ramdurga POS 2128 | a00 [agreement with farmers 
Taluk, Belgaum District executed. Cane area allotted. 
[Applied for water allocation and 
itis pending at WRD-SE. 
(Hydrology), Bengaluru. 
Magellan Aerospace India 
mattis Plot Nos.69 to 81 at Aerospace 
204 SEZ, Devanahalli taluk, Aircraft Parts 189.99 400 Implemented 


Urit no.201, Oxford Tower, 
No.139, Kodihally, Old Airport 


Bangalore Rural District 


Shree Cement Limlted 
[6.D.A. Lay Out, Ring Road, Opp, 


KNagavi and K.Chittapur 


Cement Bulk Storage aitach 


[After getting permission u/s 109} 
lof KLR Act for 182 acre land in| 
April, 2019. We have purchased| 
20 acres tand in the name of 
company. Balance is under family 
disputes while we have made! 
agreement to sale. Applied for 
30.5 acres additional for railway 
line and approved. GO issued onl 
'1.07.2019 but survey number! 


205 | Engineers Cubplot No.219, 20 | 20 typing error and not matching. 
Vilage, Gulbarga District with Bagging Piant 
Kotonurlo) Gulbarga - 585 102 applied for. correction of survey 
number and same is in process 
ಸ with the departmentr. After land] 
[purchase & NA, project work will 
be taಗೇಲ. co] 
issued on 11.07.2019 but survey 
number typing error & not 
matching. Applied for correction 
lot survey number and same is in 
[process with KUM. 
Dhruth infra Proj 38, Hi 
a Projects limited | Flot No.18, Hi-tech, Defence | Software Development ER RN) 
RN No.120 8, EPIP Zone, and Aerospace Park, Centre, Hs pT 
Whitefield, Bangalore - 560 066| Devanahalli Taluk, Bangalore | IT/ITES with supporting Ki i A 
Rural District. infrastructure and'swatingforcLA 
Modern Asset 
No. 23, 4th Floor, Sankey Sy.Nas.1325/2/2/2/2 of 
Square, Sankey Road, Lower | Venkatala Vilage, Bangalore Building under construction, 
207 
7 | palace Orchards, Bengaluru ~ | North Taluk, Bangalore Urban ಗ 4" | about 50% completed 
560003 District 
Wardha Solar Maharastra 
Private Limited 
Modahalli ianahall 
Adani House, Near mithakal} | dhl Vilage, Loeanahall | 59 yy solar PV Power 
208 Hobli, Kollegala taluk, 30 | 12 Implemented 
RPO avanenny Charvarajanagara District Propet 
Gujarat 380009 ಸ್‌ 
Wardha Solar Maharastra 
Private Limited 
Adani House, Near Miaka | MoSShali Viloge, Lokkanahal | 0 solar Pv Power 
208 Hobl, Kollegala taluk, 350 | 252 implemented 
Six Road, Navrangpur2, lei Project 
Gujarat 380009 ಗದ 
Rend Sehalari Solara 
piv oadlinstisiiok | Gomdn chub Buin consncion under 
0 | Krishnanagar, Post:thosur, | Korsbur and Hosur villages, [ror ಭ್‌ 350 | a7 progress. Machinery 


Vijayapur - 586113 


Krishaanagar, Bijapur Tauk, 
Bijapur District. 


& Co-gen Plant from 18.14 
MW to 62.14 MW 


purchase order placed. 


Rushil Decor Utd 
Na.1,Krinkal Apartment,Opp. 
Mahalaxini Temple & 


Gowribidanur Industrial Area, 


Laminate Sheet and Medium] 


2 
24 Society, Paldl Chikkaballapur District Density Fibre Board ಢಿ |. 3ರ Deepen: 
Ahmedabad. 3800070 
oder Reset 
No. 23, 4th Floor, Sankey SYiNos.1326/2/1,2/2, of 
Square, Sankey Road, Lower | Venkatala Vilage, Bangatore Building in final stages of 
moe: 2 
32 | palace Orchards, sengaluru ~ | North Taluk, Bangalore Urban esse 30; |. 480 completion 
560003 District 
Cornerstone Properties Pvt td 
Sagavapura Pid No.90-42- ೫ 
p , Off CMH road, . 
wx | San 3. | 5/1 Hennur Road, sargalore- | mies orice space | 1556 | 138 (Applied forichangs of kind use 
Indiranagar 1st Stage, eas Cleared by BDA. Pending in UDD 
Bangalore 560 038 
Modern Asset Flot Number 3 measuring 30] 
r, Sank 
so 23h Floor Sankey | yech, Defence and Aerospace Hated aly hae 
214 | Sate Sankey Road, Lower | pay, DevanahalliTaluk, WTATES Park 40 | 6750 ಗ ಶರದ ಪಂ ಗಂ! ಧಂ 
Palais OrdGiS BEng =| aie Rural Date, paid, balance amount to be paid. 
560003 Facing problem of vilagers for 
approach road 
[Company has purchased 100.37 
acres of land u/s 109 of KLR Act 
Mellro Sugars Private Limited 3500 TCD Sugar and 19 MW and converted. Pencing work 
15 | No 91H Exension Area | Shirur lage, sagalkot Tuk & |Co-gen in the 2st Phaseand| 3,5 | 59 completed. EC from MOEF 
Bagalkot 587101 District, 60 KLPD Distilery in the 2na| 33 received. Yet to apply for CFE from 
use KSPCB. Financial tie-up is 
completed under lead bank Apex 
Bank. Bengaluru, 
eee 
216 | Semeerwad, wucholTauk, | Sy No.46/1 Handigund Vilage, |Celulose, Lognosuiphorate [> 1.0 4 [Applied for MOEF, Permission 
Mudhol - 587316 Raibag Taluk, Belgaum District wiitol awaited! 
[eee ee ಮ SFSoMiene Sheol 3 
Sy.No 46/1 in ಸಷ 
217 | Semeerwadi, Mudhol Taluk, Mc ke Methoxy uty acetate | 2) p Applied for MOE, Permission 
Mudhol - 587316 ks; eS [5 BA), Pheynl Ethyl Acetol lawaited. DPR is been prepared 
(Dea) 
Rgarcinira Developeis Pu 
ud 
Flot No.26,27,28 & 29 {iT Park 
stare Bongiow, Sy No.865, son "tN 282728 29 Pork) 
218 [Tukaram Mahara] Road, Next to ಪ % Hetech R&D Park 45 | 270 Dropped 
nan) NOB NETO] Aerospace Park Devanaholl 
adar hparimert, Mumba — | 7, gangalore Rural District 
400049 
ಗಸಗಸ ವ Finishing of cotton and 
rivate Limit F 
blended cotton Textiles, 
dk , Sy.No.259/¢, ti vilage, 
ng | veep Buklng: Pals fad (Sy NoZS9/c, Managing anutirgot: | wei: | 25 Project on hold. 


‘Opp. 355 College, 
Gokak 7 $91307 


Hukkeri Taluk, Belagavi District 


cotton and cotton mixture 
fabrics 


Moles India Private Limited 
Plot No. 6A, Sadaramangata 


Plol Nos.61-P, 62 & 63 In 
Aerospace Park area of 


Electronics Hardware - 
Harness/ Cable Assemblies, 


75% of building constructions 
completed. Power sanction 


20 | industrial ares Kadugod, [Hi-tech Defence and Aerospace] "es een | 30 | 8 Wn 
Bangalore ? 560067 Park, Devanahalli Taluk, 
M components to Molex India Ltd. by BESCOM 
Bangalore Rural District 
S¥.Nos.58/1,64/157/1-1, 57/1- 
Aditya 8lrla Solar Limited ed 
sy. No. 12/4, Belati viage, |5°/358/3.58/5 of Kesaragoppa 
ಗ; pS Village & Sy.Nos.777/1, 
2 | Snrevow sel, Gud5? | 7p 07a miianmie, | OMS Power Pont | 1077 | 18 wmplemented 
[277/7, 777/8, 7713 of Katokols 
ilages, Remdurge Taluk, 
Belgaum District. 
Sy.Nos.21/1,12/4,22/4,22/5, 
f 
Aditya Bila Solar Limited ಸಚ 2 ಗ 
sy.No. 12/4, Belt Vil 
a2 { Stent sere Coe? | StosTBHA SHB TSI | 20 yy sorrow oe | ans | 8 | rdemenes 
ರ 80/2, 81/2, 79/3, 80/3, 78/3, 
[78/4 79/4, 80/44, 78/5, 79/5 of| 
Chikkasavanur Villages, 
Shirahatti Taluk, Gadag District 
Adan Cementation Limited 
10A, Smabhav Press Building, 
23 Judges Bungalow Road, Sy.No.186/1 of Yellur Village, Green Field Cement 410 65 No effective steps have been taken 
Bodakdev, Udupi Taluk and District Grinding Unit for implementation. 
Ahmedabad 7 380054 
HNI Autotech Pvt. Ltd. 
HANG228, Building construction is 
30s NOL Ral Konia F ik ; completed. Plant & Machinery 
224 Ros | PlotNos.74, 75 876 in Vemgal | motile Components 242 275 purchase order placed. 
opp - Sheraton Hotel, Rajail | Industrial Area, Kolar District ಜ್ತ _ 
pected trial production in the 
Nagar, month of June 
Bangalore? 560010 
Sy.Nos.117,117/01,117/P6, 
Aditya Birla Star Ltd. 117/P17, 117/P18, 117/P8, 
Sy. No. 12/4, Bellati village, | 117/P19, 117/P20, 117/P21, 
225 | Shirahatti Bellat, Gacag? | 127/22, 117/p8, 217/P5, | 20 MW Solar Power Plant | 11283 | 18 Implemented 
400030 117/P2, 175 and 176 of 
Punnyahalli village, Mutabagal 
Taluk, Kolar District 
[Lease deed has been executed. 
WIPRO Enterprises Put. td. R Proposal for building plan 
226 No.88, 5th Floor, S B Towers, M| Aerospace SEZ, Deyanahalll Aerospace composite, 12 50 [approval is under preparation. 
G Road, Bangalore 7 560001 | Taluk, Bangalore Rural District Aerospace Structure 


[Compound wall work started. Land 
levelling is under progress. 


SAF Labs india Private Limited 
138, Export Promotion 


I Park ares of Hi-tech, Defence 


[The company had applied for 40 
[acres of land and has made 100% 
payment during April 2018. The! 
[company has taken over thel 
[possession of 40 acres land. Thel 
[company requested for the 


227 | industrial Park, Whitefeld Software Development | 499 | 400 
nd Hardware Park, Beri i £ 
೦50೦ | and Hardorre Park, Bengalurs additional 1 acre of land which is 
attached to their existing plot. 
[The representative also informed] 
s that the building plan preparation 
under progress and will apply tol 
K1ADB for approval shortly. 
Acebright indi Pharma private! 
Umited Harohall 3d Phase industrial ೩5 ರೋರ ಅಂಟಕeರ ೦೧ 
228 | 7708 116/217, lgani, WAD8 | Area, Kanakepura Toluk, | Pharmaceuticat Products | 432 | 960 25/07/2019. Plan preparation 
industrial Area, Bangatare 7105] Ramanagara District under progress 
Desano Pharmaceuticals 
Private Limited 
BRE pa Harohall 3d Phase Industrial Lease deed executed on 
29 p E Area, Kanakapura Taluk, | Pharmaceutical Products | 475 507 25/07/2013. Plan preparation 
C Block Community Centre, etc 4 
Pankhia Road, Janak Puri, New i. ndes progress 
Delhi - 120058 
Ananitra Estates And 
Developers Pvt Ltd sy.Nos.95 & 200 Kodathl PRR. 
230 | No 5B3.9th Main,  OfCMH] Vilage, Varthur Hobl, Tech ParkiT/TES Office | 41605 | 5000 Meteo Lh ನ 
Road, 1st Stage, Indiranagar, [Bengaluru East Taluk, Bengaluru| Space ಗ Re eT 
Bangalore 560033 : Urban District, PWNSSHORSES ISLC, 
Apes Realty Venues Rs. 21 crores paid to KIADB and 
No 292% Embassy Madi | po No.6, Hardware Park [Allotment Letter issued on 13-11- 
231 i sr. are2 of Hi-tech, Defence and | Affordable Housing Project | 40225 | 300 2017. Lease deed executed on 
ಸ ಕ Aerospace Park, Bengaluru [14/06/2019. Yet to apply for 
building plan approval. 
Festo India Private Limited 
225,226,227 Bommasandr: Manufacturing of various 
( ಗ Nd ಸ 6] PGtNo.24, Aerospace park | ME Application filed to KIAD8 . Demand 
232 4 ‘| area of H-tech, Defence and yp 400 | 100 note issued in March 2018. Initial 
Bengaluru Bommasandra, | *en 0 eh Cerence ond | indersfor Factory and by 
Bangalore ? 560 099 rsp NE Process Automation ಸಂಗಳ 10 beh 
Bagmane Developers Ltd. 
Doddanakund:, Mahadevapu 
Lake View 247 dlock, 8h Floor, ene KR irae Bamana, | tries integrated 70% of Civil work completed. 
233 [Bagman Tech Park, C.¥.Raman | “SEES, ni ೫ 3236 | 10800 Upgradation work is under 


Nagar, Bengaluru > 560 093 


North Taluk, Bengaluru Urban 
District, 


Development Software Park 


progress 


234 


tering Took Limited 
SA-DLF Industrial Estate, 
Faridabad ? 121003 


plot 109, 109A, 1098, 
110.Vemgal Industrial Area, 
Kolar District. 


Fasteners 


227.03 


950 


Implemented 


235 


Rutoliv India Private Umited 
Sy.No. 80/3, Chokihahalli 
Vilage, Hoskote Industrial 
Estate, Hoskote? 562114 


Plot 31, 328, 33, IT Park area 
of Hi-tech, Defence and 
Aerospace Park, Bengaluru. 


Electronic Controlling Unit 
for Driver less Car 
comprising of Night vision 
Sensor, pedestrian safety 
system, Passenger Safety 
Svstem, Primary and 
Secondary restraint system, 
Automatic Break Controls, 
Autonomous Driving, 
Automated Route (Trained), 
Automated Highway & City 
Driving assistance products 


213 


1965 


Building construction under 
progress. 


236 


Sify Technologies Limited 
No. 3, Rajiv Gandhi Salai, 2nd 
Floor, Tidel Park, Taramanl, 
Chennai -600113 


Hardware Park avea of Hi-Tech 
Defence and Aero Space Park, 
Bengaluru. 


Network and Data Center 


154 


400 


Allotment levter issued on 08-03- 
2018. Possession of land taken 
land applied for lease deed. Now 
IkIADB informed the company to 
[amend the GO for transfer of 
approval from Sify Infinit Services 
ltd, to Sify Data Managed Services 
Ltd. Company has applied to KUM 
for. amend of GO on 25.07.2013. 


237 


Netra Software Technologies 
Pu. Ltd. 
No.2964, 12 Maln, 4th Cross 
Indiranagar, HAL Il Stoge 
Bangalore- 560 038 


Hitech, Defence and Aerospace! 
Park, Bengaluru, 


Affordable Housing Project 


120 


720 


100% payment made on 
14/06/2019. LCSD executed. Yet to 
[apply for plan and water approval 


238 


Athani Sugars Ltd. 
Vishnunagar, Navalihal Post, 
Athani Taluk, Belagavi District 


Vishnuannanagar {Madhbhavi) 
Village, PO, Navatihal, Athan 
Taluk, Belgaum 


Sugar Plant from 4500 TCD 
to 10500 TCD 


187.61 


250 


implemented 


239 


Mind Comp Properties Private 
Limited 

Ulsoor Road No. 3, Salarpuria 

Windsor, ath Floor Bangalore 7 
560 042 


Sy.Nos.19/1, 18/2,19/4 of 
Veerasandra Village, Anekal 
Taluk, Bengaluru Urban 


ITATES Office Space 


337.87 


11550 


About 70% of Building work 
completed 


240 


Apex Realty Ventures 
No 2011 Embassy Habitat 
Palace Cross Road Vasantnagar 
ಸೀngaluru.- 560052 


Plot REP1, Hardware Park area 
of Hi-Tech, Defence and 
Aerospace Park, Bengaluru 


Affordable Housing 


2678 


100 


100% payment made on 
14/06/2019. LCSD executed. Yer to 
[apply for plan and water approval 


241 


Sk Steel 
No-162/a,2nd main, Industrial 
Town, Rajajinagar, 
Bengaluru - 560044 


Sy.Nos.34 & 36 of Gini 
depositdobanahalli Vilage, 
Hiriyur Taluk, Chitradurga 
District 


MS Billets, TMT Bar Steels, 
Sponge Iron, Captive Power 
Plant (12 MW), Slag Crushes 


20089 


500 


[109 permission obtained. Land 
[purchase completed and obtained 
INA conversion. Company yet to 
take plan approval and start civil 
works. 


Rucha Engineers Put. Ltd. 
K24SA MIDC Waly] Aurangabad. 


Plot No. 95A & Bin 


Automobile Assembly 


Chal work completed. Unity 
installation work and boundary 
wall work held up due to 
Farmers lssue. 


po Adakanahalli industrial Area, | Components for 2/3/8 | 13745 | 582 
43123 ing (boun 
3 Mysore District Wheelers bef mating ued. 
marking) is not completed by 
kao surveyor hence unate 1 
use alloted land for work. 
eRTia Frojecs Pi 
role PINE | 3 401s 2Oguntas of ther oun 
landin EPIP industrial Ar uction uncer 
243 | Uisoor Road tengalury - 6a | SEM EPIP industrial A'E2, | pc, space for Data cee] 1313 | 600 Buldlgcopssucton unde 
a Hood Vilage, Bengaluru East progress 
(Taluk, Bengaluru Urban District] 
jodheni Papers Utd. Fa ವ 
32 ಔ 33, ಂರರತbatlapura Plot Nos.665, Vasanta Mais 
244 [Industrial Area, Bengaluru - 561]  Nerasapura 3 Phase Kraft Paper 130 180 Kile ate le 4 
203 Industrial Area, Tumkur District oe 
is due on 24.04.2022 
Fes Gormens Linited 
. I Plot Nos.49 & 50 in Hassan 
245 [kihallambolem Auva.Kerola | re sez Hassan Die, | Ready Made Garments | 493 | 11000 application not fled 10 KADB 
683 561 
Reread Logistics imied” 
jE) ine 4 = | pox No.53 (part}in Malur ath | Manufacturing of in-line 
246 ; yh 4 | Phase industrial Ara, Kolar | Galvanized steel Tubes & | 1805 | 100 Implemented 
Plot No 66, LP Extension Delhi- Bik ನದು 
110092 ಕ 
oedapae Uda |, ETAT, 
i: “3 [173/4,173/5 &, 173/6 of arthur ioc es Cc 
207 h Vilage, varthur Hob mies office spaces | 58.23 | sooo pie tS HADI SY DE022018. 
Off CMH Road, Indiaranagar, ರೀಗರೆ rote ತೇರೆ. 
st Stage, Bangalore ? 560 038 |  ,PSP#Slore East Talk, 
ತ Bangalore Urban District 
Gold Stone infratech Limited 
24g [$3 2nd 84 Amarcnand Sharma| Kolhar industria Ares, Bidar | Electric Buses and Electric | 5 | 570 ps yk 
Complex, SD ROAD District Vehicles ತಂಗ 
ತeಗರಆabಿತರ -500003 
Project is partially 
implemented by investing 
2rouಗರ Rs. 200 crore and. 
ATRS undia Private Limited rial production going on 
124, industrial Ares Nanjangud | Plot No-169/3 in Nanjanagoodu | [The balance investment of 
y 
೫9 Wsoe 571301 Industral Area, Mysore Disc Ped Creu 8oard | 480 | 1400 Rs. 280 Crore wil be made in 
2nd phase over a period of 2-| 
3 years. They have water > 
ue 35 KIADB pump has 
some technical glitch. 
Cornerstone Supply Chein ಘ 
Solutions Private Limited | Sy.Nos., 2,4,5, 6,7,8, Slwith HEF <8 CIDR NE SUC Fk 
" r SUC acauisition 
250 | No583, 9th Mai, off CMH | allsub numbers] and 20k | grated ndustriol Pak | 4512 | 25000 on 08-02-2018. Awaiting demand 


Road, Indiranagar 1st Stage, 
Bangalore 


Shantanapura Village, Hoskote 
Taluk, Bangalore Rural Distric 


note. 


G Mallikarjunsppa Halamma 


Trust 
No, 23, 2nd Floor, Padminl Hullkunte Vilage, Applied to DC, Bengaluru Rural 
251 Towers, i seeking permission to purchase land 
1st Main Road, Gandhinagar, | Bangalore Rural District ಸರಸ u/5109 under KLR Act. 
eangalore:560 009 
$y.No533/1,33/2, 
33/3,3011,34/5, 
35/1A, 35/18, 35/2, 35/28, 
Emami hgrotech Ltd 7/1, 42/2, 13, 42/14, [re fleets 
687, Anandapur EM iypass, | 47/5, 53/22, 53/13, 106, | REDPamolein, Refined l 
252 |  Anandapur EMbysass, | 210fia,110f181, 120/182, |Paim Oil Refined Sunflower | 300 | 500 Sesion ofland canary 20S 
Kolkata - 700207 220/183, 110/2, 128/3, 228/2, on and Levelng ones 
128/3,128/4 of 62-Tokor Planting stage. 
Vilage, Mangalore Taluk, 
Dalshina Kannada District 
Kalyani Techpark Av Led Integrated Township 
No.165/18, Doralsaripalya, | Plot No.R-7 in Hardware Park | comprising of Infrastructure 30% payment made on 17-01-2018. 
253 | annerghatts Road, im Post, | area of Hitech, Defence and | fori / tlectronkss | 495s | soo Alotment letter issued and land 
Bangaloe-560076 Aerospace Park, Bengaluru |  Harcware along with under litigation. 
Residential faclities 
RB Sugars Limited. The company has obtained 
82, Ground Floor, East Face, Sth [sugar Plant 5000 TCD and 18 permission u/s 109 of KLR Act for 
254 | cross, Rv ind Stage, Dolars | S"Stel lage, paso TUK, | yy Cogeneration and6o | 3731 | 250 61 acres. Application filed for CFE 
Colony, Bangalore-560034 Heunbrd KLPD Ethanol Plant and also for water allocation from 
KIL. 
RZ ecoworld infeaswucture |¥-No-72/2, 72/38, 72/38, 72/4, 
a pe [73, eof Doddakanabali Vilage 
andS¥.No.95 &96of applied for buitding plan approval andl 
355 |No182 Level 1214, Tow 8 | anal Vilage, Varthur ES | ia £C obtained, CFE awaited from KSPCB 
The Milenis,Llsoor Sangalore 
ಪ Hobl, Bangalore East Taluk, 
Bangalore Urban Distict 
Sy Nos 17/1, 17/4, 2715, 17/6, 
17/7, 18, 19/1, 19/3, 19/4, 
Minand Baird Education rust [ಶರ ನತ Company has purchased 20 acres 
256 | £27, Defence Colony, New ಗ University 12063 | «00 of converted land. Project is on 
Delhi Dethi-110024 RN hold due and dispute 
Kundana hobli, Devanahall 
Taluk, Bangalore Rural District 
Shri Lakshmi Metal Udyog Ltd 
36, Kaushamls, Near Anand et ta apply to KAD. Demand note 
257 | ViharTerrinal, Kaushambi, | Ct industrial Ares, | see Tubesandries | «02 | 50 ssued. Company has sought land 


Ghaziabad ~201010 


Bellary District 


lunder bulk allotment 


Bharat Electronics Limited 
Jalahalli 


ini Park 


Satellite Integration, 
Unmanned Aerial Vehicles, 
Solar Cell Assembly 
Modules, Facilities for 


KIADB has issued demand note 
0n24-032018. The company 


ಫಸ Bangalore 560013 pas international Cooperation | 9 | 30 Informed that it will take PC 
i activities for Air Defence immediately. 
Weapon Systems wth 
foreign OEM 
TUV SUD South Asie Pu Ltd A- 
151, 2nd C Main, 2nd| Plot No.3P1 (Part) in I Park Company paid full amount to 
259 | Stage, Peenya Industriat Area, | Area af HL-tech, Defence and ee ud 1525 | 110 [KIADB and wil take pocession of 
Bangalore ~ 560 058 Aerospace Park, Bengaluru ibeaions: land immediately. 
Exicom Telesystems Ltd. Plot Plot No. 107-P-1 (Part) in Li-ion battery pack 
260 | No.24, Sec-18, Anath Road, | Vemagal Industrial Area, Kolar | manufacturing for Evand | 181 | 190 Dropped 
Suigzon District 55 
[company has taken the possession 
of and. Lease deed executed and 
eines pied for bank loan WE under 
£ (consideration. Awaiting for 
291 Erg eeg oct Acakanatatl industrial 2, | greening educaion | 200 | 2070 approval from PS of Education 
Manandvadi Road Mysore - Mysore District 
ಲ Depanment for staring the 
Engineering University/College and 
Jatso farmers are objecting to take 
up civil works. 
Permission to purchase land U/s 109 
Development of SEZ and A 
Aegis Sept LA Wiktelleld |Talabata and Banapura Villages, DTA for Polymers and has bien approved byHlshhowel 
262 Main Road, Mahadevapura yalaburga Taluk, Koppal District Engineered Products 468.5 25000 committee of Chief Secretary on 
Bangalore y. dustrial zone 20.6.2019. EC obtained. CFE proposal 
at Head Office, KSPCB 
Cane area and distance certificate or 
obtained. Company's has acquired 42 
acres of converted land and in the 
possession of the company. 124 actes 
Someshwara Sugars Ltd.Uttur various Sy.Nos. of Kambagi of land permission U/s 109 obtained 
263 Mudhol, Yadwad road, Uttur Vilage, Bijapur Taluk and 5,000 TCD Sugar Plant and 316 308 and yet to be converted. Balance of 
Village, Mudhol Taluk, Bagalkot District 15 MW Co-gen Plant 112 acres of land the proposal is 
District pending at DC, Viavapura. £C 
obtained. Water allocation approved 
‘rom Krishna Rives. Machinery worth 
of Rs. 50 crores acquired. Financial 
ieup yet to be done. 
Bharath Forge Ltd, Mundhwa, § IIABD Board fixed land rate ats. 
264 Pune Cantonment, Pune — Mumeaigstt) (nistial Aresy. | Machining of vasiousJorgad 150 265 [36 lakhs per acre for 51.13 acres. 


411036, Maharashtra 


Dharwad District 


components 


[Company yet to rernit the amount. 


Texas Instruments India Put. 
Ltd. 


BBMP Pid No.83-84-66/3, 
CV.Raman Nagar, Bhyrasandra 


Design and Development of 


25 | sure hear [Len | | am ರಂ 
Urban District 
NNC Bangalore Waste to Applied to BBMP for land. Due to non 
Energy Put. Ltd. No 307, Scion ck ಯ availability of land with BBMP in the 
266 | Lavendls 1st main 3 cross, | Power 10 | 93 requested area, company was asked 
doctors avout, Kasturnagar, | pn 10 change the location to Harotall 
Bangalore - 56003 Industrial area. 
LCSD executed for 95 acres during 
Nov 2018 and balance 13 acres "A" 
Shipco Infrastructure Pu. Utd. | yg, pakarahall and [kharab land veto be handed over 
No.14, Kandaswamy Mudalar My 
257 | OS ondary Muda |p sprapuradinne vilagesof | ndustrial and Logistes are | 235 | 5100 to company by grants section of 
chars To | gongapetTaluk ole Dstt [Revenue Department. Once lend 
issue solved company will 
implement the project. 
Whitefleld Developers 84 M G | Plot Nos.1A18,1C, 1C {Part} 
368 | Road No.209, Barton Cenire, and 1D nKadagod | Perf Commerciat Ofc | 545 | go KIADB has approved builcing plan 
gangalore~ 560 001 | Sadsramangala Industria Area, space on 07.07.2013. 
wWhikefleld, Bangalore 
Fite Project No. 2618, | pono ns 0S Warduaie 0 payment made on 1552018. 
269 | Erbssy Habitat, Palace C1955 | py gre of Hi-tech, Defence | affordable Housing | 16308 | 100 Wo app 0a 2090 0 anos NcE 
Road, Vasanthnagar, Bangalore road is provided project will be 
and Aerospace Park, Bangalore 
560 002 implemented. 
Hewett Packard ndia software" No UA 93/2 92 1991, 
270 | perations Pu. td. Whitefield Pa Ki Beni td Ci Statutory approvals pending with 
Road Mahadevapurea ಮ [B8MP and BDA 
Faille Krishnarajpuram Hobll 
Bengaluru Urban District 
Gem lid Noi. Info Ci, 
3 |  Machapur, yderatad, | PlotNo.1t0 5in Aerospace | Aeronautics and Aerospace | 4, | gg Demad note issued but Project is 
Telengana —560100 fz, Bengaluru components on hold. 
RGR Tnfrestroctore 
No.368, 1st Cross Road, 3rd | Sy.No.31/1, Chikkanabali 
22 Block, Koramangala, | Vilage, Bangalore East Taluk, MATES SEZ 10408 | 5124 
aangalote 560034 Sangalore Urban District 
VRKP Sponge and Power Plant 
Lp 
273 | #31 T8RTouer, Sth floor, Po i ; | Sponge won, Bless, sower | 6) | 
New Mission Road, 15 Cross, lle and TMT Bars 
1.C. Roa, Bangalore 560 027 
30 eres 27 Runt of land | pansion of Sugar Plant 
Venkateshwara Powe: Projecis|curchased Uls 108 of ALR Act in| open 
ud. $y.Nos5.85165,164/28, 164/9. | CPE Vo 
278 | Nippani-lchalkarani Road, | 164/7%, 166/14, 167/2, 169/2, : 36233 | 389 Implemented $000 TCD Sugar achieved 


Bedkihal, Belagavi —591 214 


169/2, 169/3, 170/28, 170/3, 
4/18 of Bedakinal Viloge, 
Chikkodi Taluk, Belgaum District 


Ben capacity from 23 MW to] 
59 MW and establishment 
‘of 90 KLPD Distillery 


KUN Property Holdings 
No. 81, “Indrashree* 


Plot No.R-12 in Housing area of 


Affordable Housing Project 


275 | 2nd Main, Anjaneya nagar, 85K [itech Defence and Aerospace] OS a4 | a0 
36 $135, Bangalore — 560085, Park, Bengaluru 
Rgmane elope Prats [Plot No 35 & 40 of SY N75, 80 
united of Chinnapanahall 
226 | A Block 8th Floor, Cv Raman | Doddenukundi Industrial Area, mines sez 46072 | 8625 
Nagar Bangalore — 560093 [Bangalore East Taluk, Bangalore 
Urban District 
3 Acre 35 gunts (15673sqmts) | CNC System Packages, 
FANUC India Private Limited | of own land at Plat No 155, | System Engineering for 
5 - R ne 
277 [LA Electronic iy Bangalore-| sommasandra iganl ink Road, industrial Roba, System | 0925 | 350 
560100 Bommasandra Industrial Area, | Engineering for Robo- 
Anekal Taluk, Bengaluru Urban | machines, Repair of Faulty 
District Parts, Space part Soles 
ion Security P 
upMimsn scin/E Sloss WMS 
[ 
SisA House, No 30298, 13th [Plot No.161 nit Park ares oft] 
278 | maintoad, HAL 2nd Stage, | tech, Defence and Aerospace | "es ut Pay see Dpial | 1 | 350 
indiranagar, Bangalore — ur f 
wlarsdt, andhlls 340 Prk, Bengaluru kei yah 
in Audits 150 27001 Audits 
Sr Lolhmi Metal Udvos 
United 
279 | 36: Kaushamby Near Anand | Gowibidanur industrial Area, [Cold ling, Galvaniing and| 5, | 57 [Demand note issued yet to apply 
Vihar Terminal Ghaziabad — | Chikkaballapura District Pipe making Plant to KIADE 
20010 
Kennametal india Limited | 8381 5g Mitrs out of 28 Acres 
3/9 Wile, Tumkur Road 30 guntas of wn land at | Hard Metal Cutting Tool, 
230 | Nagasandra Bangalore -560 | S¥.No.11 in Nagasandra Vilage, | Machine Tools, igs& | 31642 | «80 
03 gth Nile, Tumkur Road, Foaures 
Bangalore Urban District 
$y. Nos. 150, 151, 158, 155, 
Pushpam Foundation ಸ itis stated that out of 50 acres land 
191, 1st Block, Byrasandra, Gr Liberal aris, design identified, & acres already converted, 
Devasthana Hosalli and Sy. Nos. 
281 Jayonagar, bri architecture skiling | a8269 | 650 2 acres is in the process of 
Bangalore Mae institute and Hospital registration 8 conversion & balance 
Balog ae, Sarai of25 acres is under final negotiation. 
chikkabollapur Taluk & District ke ೫ 
Ronde Car indie Limited 
4, Sector-40/82, -. [plot no. 91 and 35 acres of bulk 
A, Sector-40/81, Sucajpur- | plot no. 91 and 35 acres of bul ira 
asa Road, Gr. Noida, Dist. | land in Adinaravanahosahall, | Spare parts, Storage and y 
28 22 | 90 12/09/2019 (response received on 
Gautam tudh Nagar,  [Doddabalapur Taluk, Bangalore! Distribution yo sSe 
UP-201306 Rural District 
್ಸ Company has paid fs. 455 crores on 
ದ 25 acres of land at Plot Suspension system and 12.2.2019 toward 30% land cost. Land 
23 ಬ No.307P1 in Vemgat industrial | Products, Byproductof | 16273 | 231 alloted at Plot No. 107-P1. Company 


Sector 58, Faridabad — 121 002 


Area, Kolar District 


suspension system 


identifying alternate location yet to 
confirm 


Ashirvad Pipes Put. itd. 
No.4-8, Attibele Indl Area, 


2.04 ace (8274 Su. mits) of 
‘own land at Ichangoor village, 


H ngalore 
284 osur Road, Brgalte- | Tak eg cre ure | Pistcpipes andFitings | 10 | 70 
562107 
District 
Ranitpurs infrastructure 
Private Linited 212.97? Acres through KIADB 
101, 1st Floor, Pride Elite, 10, | land {bySUC) at Sy. No.40, Iron Ore Washing Plant, DAI, 
285 | Museum Road, Bangalore — | 41,42,43, 44, 45, 47, 53 & 54 at | Billets, induction Furnace | 475 373 
560001 Rajitpura Vilage, Sandur Talulk and Power 
of Bela District 
5.31 acres of own land at BBMP| 
Khata No.402/1 10 9 [Sy.No.86, 
Ebisu Office Park 
7/2, 87 mpan 
2328.172t ross, gh main Hsp. | 8/2 87128. 28, 2C, 20, 87/3, | yes pork with ofice EON WOR 
286 103/6 of Nagavara Vilage, 3808 | 108 andi in the process of initiating cil 
[2th sector, Bangalore — 560 302| pe 
Bangalore North Taluk, works 
Bangalore Urban District, as per 
BDA norms 
i 7 
Ws 1.5 acres of own land at 
287 | BSAand86 8 Electronics city | SHstoBuru Vilage, Bangalore ITAITES park 13084 | 220 
South Taluk, Bangalore Urban 
Bangalore ~560100 
District 
Dairy Plent of 10 LLPD with 
Hassan Cooperative Wilk 30 MPD Powder Plant and 
Pಂರಟers also Products like 
Hassan Gr i r 
pe Societies assan Growth Centre Pasteuried milk, Curd, | 9905 | oo 
B.MRoad, KIADB Industria! | Sublayout-3, Hassan District | Buiter ilk, Butter, Peds, 
Axea Hassan 573201 Ghee, Paneer, 
WMP,SMP,Dairy Whitener 
2ಗನ Baby ಂಂ 
Anthem Biosciences Pu. Ltd. 
No.9 F1 82, Canara sank | 30 acres of land in ath Phase, | pi ggrmaceuticls 
283 | Road, Bommasandia ingustrial | Harohalli Industrial Area, Pesbiol wi 20 590 
Area, Bangalore -560 099 Ramanagara ಗ 
Embassy Proper 
Developments Private Ltd. 14 acres of land at Plot 
[ Industrial and 
150.ntantry Road 1st floor | Nos.147,148in Hi-tech, bs 
290 Warehousing cum Assembly | 470 | 9757 
Embassy Point Borgolora - | Defence and Aersopace Park |e 
560001 Industrial Area, Bengaluru. ng 
7 Hills Properties 5 acres of land at Plot No.R-Lin 
No.65/2,1st Floor, Railway [the land reserved for housing in 
291 | Parallel Road Kumara Park | Hardware Park area of Hi-tech, | Affordable Housing Project | 13962 | 150 


West,Bangalare-560020. 


Defence and Aerospace Park, 
Bengaluru 


95.6 acres of and to be 


292 


ren Corporation Private 
Limited 


purchased U/s 109 of KLR Act atl 
Sy. Nos of 73/110 18, 74/1, 
74/12, 74/2, 75/5, 75/6, 76/5, 
46fn, 87/1, 47/2, 49/4 (Old 


#461, Balavana, Sth ‘A' Block, | No.49/3), ag/1, 48/2, 36(s), | STaded Race Track along 


Koramangala, Bangalore - 560 | 37/4, 37/5, 33p1, 33pa, 48/2, | Amenities) ancilary | 17418 | 230 
[ee 74/20, 74/6, 74]5, 75/4, 70/3, ಸ 
74/6, 46/2, 45/2, 45/1, 43 of 
Kuntanahall village, 
Doddabalapura Taluk, 
Bangalore Rural District 
Nandan Stee 
ud 
Flot No.467 to 463, ath Phase, | 20acres of landin Tumkur | Vertical Machining Centers, 
293 | 22th Cross, Peenya industrial | Machine Tool Park, Tumkur | Horizontal Machining | 150 | 100 Land not alloted. No payment 
Ares, osuit Centers 
ange - 560 058 
Pre Rumson Prete 
Limited Sacres oflandinTumhur [roy rorrets, Automatic Tool 
236 | ath phase, 1th Cross, PA | Machine Tool Part Tumkur [ve eee] 100 | 13 payment not done 
ಔngalore - 560058 District k 
Acquisition and allotment of 
153 acres 22 guntas of land 
Wnstead oftheir earlier request 
VSL Steels Limited of 204 sees) by KADG a5 SUC | raking BOF, let 
Paramenahall vilage, [at 5y.N0.33, 36, 37, 34/1, 35/1, 4 
3 Hiriyur 577 598 ia ad 
35/6, 198, 27 in Paremenahally Noe ಈ 
3೧ ಂರn viage, Hiryur 
Taluk, Chitradurga District 
refer oun Tandat 
$y. Nos. 120, 121, 122,217,7, 
nutamotive aes ined | Sas 
14, Waduai Meenakshi Nag, | 
26 | 2, Muchuturaran Sireet, Ee : Awe and Brakes 36 | 13 
340), 35 1P), 36IP) & 37 to 51 
Valasarava, Mysore - 570018 - 
‘to 60} of Hootagalli Industrial 
Area, Of Hunsur Road, Mysore 
District 
SFReeof land at Sy. Nos 37, 
BG Enterprises LLp  [61,65,72,72,74,76,77,78,79 
57 Goi aie eB Coony] ard ofan wn, | Tada eke | [ 
sandur, Bellary 583119 | Channarayapattana Hobl, 
Devanahalli Taluk, Bangalore sais 
Rural District 
gesto Mining India Pu. Ltd. | 20 acres oftand out of the 
52/44, 8th Main, 2nd Cross, | land surrendered by Scanis 
238 | Ganesh Block, Mahataxmi | Commercial Vetictes india Pvt. | Warehousing and Logistics | 12286 | 1500 


Layout, Bangalore — 560 096 


Ltd.) at Narsapura Industrial 
Area, Kolar District 


Bien sions Td 
#96, Ind Suburb, znd stage | 10 acres of suitable land at Wii 
293 | Yesthwanthpur Bangalore - | tech, Defence and Aerospace NE, 270 355 
560022 Park, Bengaluru ಟರ 
A One Steel and Alloys Private | 131.51 acres of land at Sy. No 
Umied ಶ2ಲ/2, 858/2, 858/2, 824, 
No. 852, D Block, Firstfloor, | 818/1, 214, 218, 24N/2, 4/2, P 
300 Near state Bankof 52,58, 88, 82c/. sach1, 10, | *S Pet MS pes 9ndR | 12 2 
India, Sahakarnagar Bengaluru -| 18/A, 208, 828, 85A, 85C/1, 2, 2 
560092 6.74, 84,9 of Siciginamola 
vilage, Bellary District 
110 acres 3 guntas of their own 
land at Sy.Nos.58/2, 45/2, 45/3, 
PGM Ferro steels pit tid | 45/4,45/5,53A1,5342, 5343, 
Plot No. 42, Road No.5, bit | 5381, 5382, SB/1p, 58/3p/2 of |, ** XO TPD sponge on 
Plant, 15 MW Power Plant, 2 Applied in DC, Belari office uls 103 
302 | Hil, Hydrabad - Telangana - | Janakunte Vilage, Sy Nos.54A, | 35 MN POWer Prt 2] 2 15 2 ಭಿ 
500033 ಿತ52ೀ5ತಿ 58,59, 282,52 | “2 en Furnace, ಗಾ 
62,5381,5282 of Haraginidoni s 
Vilage, sellary Taluk and 
District 
Jaganmayi Real states private | 3 acre 12 guntas of own land 
Umied earlier allotted by KIADB at Plot 
3, Salarpuria Windsor, ath | No.33, 334 & 338in Sy Nos.20, 
302 | goor, Ulsoor Road, Bangalore -| 22 & 23 of Veerasandra IA, RBS facile | A 
560002 Attibele Hobi, Anekal Taluk, 
Bangalore Urban District 
54 acres of land {out of which 
39 acres 19 gutnas of and in 
Gujarat Ambula Exports Ltd. | Sy.Nos.157/4, 156/2, 156/2, 
Sy.No.153 8154, Madi Cross, [155/2, 155/18, 155/3, 155/IAs 
P.B-Road, NH-4, 37 Kr ile | ready purchased with [5 tol of 120 PD8 ova 
Stone from Hubli to Bangalore, | permission U/s 109 of Kua net [°'Pilol of 120 TPF 
303 | Hulasoggi Vilage, Taluk, | and converted) at Hulasogl 100 60 
(Ethanol) of 120 KLPD 
shigzon, Haver| District | Vilage, Shiggzon Taluk, Haver ಗ 
581205 District and balance land of 14 ಲಗ 
acres 21 guntas to be 
purchased U/s 109 of KLR Acta] 
5.No.39/5 of Shyéambi Vilage, | 
Shiggaoan Taluk, Haveri District 
Gmeiind 
944 sth block bet layout | 5 acres of land in Tumakuru 
30a | vitvacanyapura blore97 | Machine Too) Park, Vasantha iad cell Ss Lids 
Bangalore - Narasapura industrial Area, 
560073 Tumkur District 
Mysore Logistics Pu Ltd. | 50 acres of land in Chikkahulur 
No 11 Grond Floor, Global Tech| Village, Hoskote Taluk. 
Park, "0° Shaughnessy _ | Bangalore Rural District, out of R R 
warehousing togisics | 350 | 460 ರ೦pಧeೆ 
3 Road, Langford Town, | 213 ecres of land to be taken ಸತತ ನೀ 
Bengalurs 560025 | cutof the project of m/sP M 
Infrastructure Pu. Ltd. 


306 


Zealtech Energy Ltd. 
No.52/44, ath Main, 2nd 
[cross Ganesh lock, Mahalaxmi 
Layout, Bangatore - 560096 


40 acres of land in Chikkahullur 
Village, Hoskote Taluk, 
Bangalore Rural District, out of 
113 acres of land to be taken 
out of the project of M/s P M 
infrastructure Pvt. Ltd 


Warehousing Logistics 


193.45 


1600 


‘Goodrich Aerospace Seriices 
Private Limited 
Maruthi indl estate ITPL Road 


25 acres 01 guntas of land at 
Plot No.132 to 167 of 


Aircralt seats, Passenger 


397 | ;odiKR Puram Hobli Aerospace sez in Hitech, [sss iret | 8000] 9000 
Bangalore — 560048 Defence and Aerospace Park 
21 acres 24 guntas of existing |Puckaging Paper-Krelt 
The South India Paper Mills | land at Sy.No. 144/1, 145, 146, [capacity from existing 56700 
NF to 104300 wT & | 
308 Limited Chikkayana Chatra 147 adjacent to NH-766, [Corrugated Board and Boxes 203.00 102| 
Village, Nanjangud -571302 | Chikkayana Chatra Vilage, 148000 MT and 11 MW 
Nanjangud, Mysore District. [Captie Power 
Ro deine 
Limited 7.5 acres of tand at Plat No.50 
309 G.E. Road Indamara 851, Stage-1 of Sira Industrial [Foultry Feed 100.00 140] 
ಗರಗ -491001 Are, Tumkur lstrct 
M/s Daksh Enterprises |4.5 acres of land at Plot -R-1 of [Affordable Housing Project 252.50] 720| 
[216, 5th Cross, 2nd Main, [Hardware Park of Hi-tech, 
Defense Colony, HAL [Defence and Aerospace Park, 
310 [stage Indiranagar Bengaluru District 
Bangalore 
[M/s Shamanur Sugars Limited [45.36 acres of own land in [60 KLPO Distillery Plant and 100.86 50] 
eth Main P) Extesion ouggavathi Vilage, 3.2 MW Co-gen Power Pant 
441 Dvangere »Exension [Hatapanotali Tak, 
oavangere - 577002 [oavanagere District 
IMs Kalyani Tech Park Pt, Ltd. [23.15 acres of land at Plot [Plug and Play facility for 430.00] 10000| 
|#165/2, Krishnaraju Layout,  |No.147 and 148 in Aerospace [Electronic and information 
312 |Doraisanipalye, [Park area of Hi-tech, Defence [Technology Industry 
engaluru-550076 and Aerospace Park, engalurs 
Mis Coretech Ventures [Flot No.1 {Plot 1/P) of EPIP Information Technology 130.00] 8500| 
[Divyasree Chambers, Langford [Industrial area situated at [Park 
[Rಲತರೆ, Bangalore - 560025 ISy.No.143,144,193,212,213,214,| 
313 |215 of Hoodi Village, K.R Purany 
[Hobli, Bengaluru East Taluk, 
Bengaluru District 
[Ms Sri Srinivasa Developers [2.83 acres of own land at Plot |IT Office Space, Service 150.00| 422} 
[HAL Airport Road, Bangalore |No.15, Doddenakundi znd [Apartments, Mall and 
[No.402, Phase Industrial Area Multiplex 
314 [sri Krishna Apartments, {Sy.No.208 & 209, Hoodi 
angalore- 560017 viliage, K Puram 
Hobli) Whitefield, Bangalore 
otrict 
[M/s G M Sugar and Energy [224 acres 32 guntas of land [3500 TCD Sugar plant, 30 333.00 2150] 
Limited (including 46 acres 10 guntas of | MW Co-Generation and 60 
#22, Pamadi Towers, 2nd Floor, |land possession already handed |KLPD Distillery 
|1st Main Road, Gandhinagar over) at Sy Nos. 41/1, 47/2, 
315 [Bangalore - 560009 149/1, 49/2, 53/5A/2, 62/2 of 


Kirigere (Bairanpad), vilage- 
[Chatnahall, Hirekerur Taluk, 
Haver District 


ಮಾನ್ಯ ವಿಧಾನ ಸಭೆ ಸದಸ್ಯರಾದ ಡಾ. ವೈ.ಎ.ನಾರಾಯಣಸ್ವಾಮಿ (ಶಿಕ್ಷಕರ ಕ್ಷೇತ್ರ ರವರ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ 1062(1255)ರ ಉತ್ತರಕ್ಕೆ ಅನುಬಂಧ: ನಿ 


Corporate Social Responsibility (CSR)ರಡಿ ರಾಜ್ಯದಲ್ಲಿ ಉದ್ದಿಮೆಗಳು ಕಳೆದ 5 ವರ್ಷಗಳಲ್ಲಿ (2015-16 ರಿಂದ 2019-20) ಜಿಲ್ಲಾವಾರು 
ನಿಗದಿಪಡಿಸಿದ ಮತ್ತು ಬಳಸಿದ ಸಿ.ಎಸ್‌.ಆರ್‌ ನಿಧಿಯ ವಿವರ 


ಕ್‌ 
೩.ಎಸ್‌.ಆರ್‌ ರಡ | ಸಿಎಸ್‌ಆರ್‌ ಸಿ.ಎಸ್‌.ಆರ್‌ರಡಿ 


ಸಿ ಸ್‌ 
ಜಲ್ಲೆ [ನಿಗದಿಪಡಿಸಿದ ನಿಂ ರಡಕನರೆೆ | ನ *ಆರ್‌ರಡ ಕೈಗೊಂಡ | ಇಧಿಯನ್ನು ನೀಡಿದ ಷರಾ 
(ರೂಲಕ್ಷಗಳಲ್ಲ) | ಹಳಸಿದ ನಿಧಿ 4 ಕಂಪನಿಯ ಹೆಸರು 
ನ) | (ರೂ. ಲಕ್ಷಗಳಲ್ಲಿ 


lat 
[Ri 


[oN 
[SO 
ಟು 


4 5 6 7 


9 
g 
5] 
ಕ್ಕ 


50.00 ಶಂಗಸುಗೊರು `ಪೆಟ್ಟಣದ ವಿವಿಧೆ ಭಾಗಗಳಲ್ಲಿ ಹೆಟ್ಟಿ ಗೋಲ್ಡ್‌ ಷೈನ್ಸ್‌ [3N 
ಸಿಸಿ ರಸ್ತೆಗಳ ನಿರ್ಮಾಣ 


50.00 50.00 ಗಬಾದ್ಧನ್ನಿ'ಗಾಮದಲ್ಲ`ಓವರ್‌ಹೆಡ್‌'ಫ್ಯಾ್‌ ಹೆಟ್ಟಿ ಗೋಲ್ಡ್‌ ಮೈನ್ಸ್‌ ಠ. 
ನಿರ್ಮಾಣ 

ರೂ.17.00 ಲಕ್ಷ 

2)ತೊಪ್ಪಲದೊಡ್ಡಿ ಗ್ರಾಮಧದ್ನಲಿ ಸಿ.ಸಿ. ರಸ್ತೆ 
ನಿರ್ಮಾಣ 

ರೂ.8.00 ಲಕ್ಷ 

3ಚಿಂಚರಕಿ ಗ್ರಾಮದಲ್ಲಿ ಓವರ್‌ಹೆಡ್‌ ಟ್ಯಾಂಕ್‌ 
ನಿರ್ಮಾಣ 

ರೂ.25.00 ಲಕ್ಷ 


75.00 75,00 1)ವಡ್ಡೂಃ ಗ್ರಾಮದಲ್ಲಿ ಚರಂಡಿ ನಿರ್ಮಾಣ ಪೈಟಿಪಿಎಸ್‌ ಯರಮರಸ್‌ 
ರೂ.0.46 ಲಕ್ಷ ರಾಯಚೂರು. 
2)ಚಿಕ್ಕಸುಗೂರು ಗ್ರಾಮದಲ್ಲಿ ಆರ್‌ಆರ್‌ಸಿ ಡ್ರೇನ್‌ 
ಹಾಗೂ ಸಿಸಿ ರಸ್ತೆಗಳ ನಿರ್ಮಾಣ 

ರೂ.70.79 ಲಕ್ಷ 

3)ಚಿಕ್ಕಸುಗೂರು ಗ್ರಾಮದಲ್ಲಿ ವಿದ್ಯುತ್‌ದೀಪಗಳ 
ಅಳವಡಿಕೆ 

ರೂ.3.79 ಲಕ್ಷ 


5 


6 


475.02 


475.02 


1ದೇವಸುಗೂರು ಎರಡನೇ ಕ್ರಾಸ್‌ನಿಂದ 
ನಾಗರಯಲ್ಲಮ್ಮ ದೇವಸ್ಥಾನದವರೆಗೆ ರಸ್ತೆ 
ನಿರ್ಮಾಣ. 

ರೂ.43.19 ಲಕ್ಷ 

2)ಕೂಡು ರಸ್ತೆ ನಿರ್ಮಾಣ, ಸ್ನಾನ ಬೆಟ್ಟಿದವರೆಗೆ 
ರೂ.26.77 ಲಕ್ಷ 

3)ಸರಕಾರಿ ದೆವಸುಗೂರು ಶಾಲೆಯಲ್ಲಿ 
ಕಂಪೌಂಡ್‌ ಗೋಡೆ ನಿರ್ಮಾಣ, ನಿಸಿ ಡ್ರೇನ್‌ 
ಹಾಗೂ ಆಟಿದ ಮೈದಾನದ ಕಾಮಗಾರಿ 
ರೂ.36.66 ಲಕ್ಷ 


ಆರ್‌ಟಿಪಿಎಸ್‌ ಶಕ್ತಿನಗರ 
ರಾಯಚೂರು 


ಬೆಳಗಾವಿ 


259.47 


25೨.47 


ಶಿಕ್ಷಣ" `ಅಭವೈದ್ಧೆ, `ಶಾಲಾ ಕಟ್ಟಡಕ್ಕಾಗಿ 
ದೇಣಿಗೆ ಕೊಟ್ಟದ್ದು, ನೆರೆಹಾವಳಯುಂದ 
ಸಂತ್ರಸ್ಥರಾದವರಿಗೆ ಆಹಾರ ಪೂರೈಕೆ. 
ಜಾನುವಾರುಗಳಗೆ ಮೇವು ಪೂರೈಕೆ ಹಾಗೂ 
ನೆರೆ ಹಾವಳಗೊಳಗಾದ ಸ್ಥಳಗಳನ್ನು 
ಸ್ಥಚ್ಛದೊಳಸಲು, ಬಳೋಬಾಳ ಗ್ರಾಮದಲ್ಲ 
ಶಾಲಾ ಕಟ್ಟಡ, ಶುದ್ಧ ಕುಡಿಯುವ ನೀರಿನ 
ಘಟಕಗಳ ಸ್ಥಾಪನೆ, ಯಾದವಾಡ ಗ್ರಾಮದಲ್ಪ್ಲ 
ಶಾಲಾಕಟ್ಟಡ. ಗೋಕಾಕದ ಕ್ರೀಡೆ ಮತ್ತು 
ಸಾಂಸ್ಕೃತಿಕ ಚಟುವಟಕೆಗಳಗೆ , ಗೋಕಾಕ 
ಸುತ್ತ ಮುತ್ತ ವನಮಹೋತ್ಸವ, ಅಂಕಲಗಿ 
ಮುಚ್ಚಂಡಿ ಗ್ರಾಮಗಳಲ್ಲ ಶಾಲಾಕಣ್ಟಡ 
ನಿರ್ಮಾಣ 


ಸತೀಪ'ಪಮೆಗರ್ಸ ಅ: 
ಹುಣಶ್ಯಾಳ ಪಿ.ಜ. ತಾ: 
ಗೋಕಾಕ 


4.5 


ಡ4.3ರ 


ಮಣ್ಣು ಮತ್ತು ನೀರಿನ'ಸಂರಕ್ಷಣೆ 
ಜೀವನೋಪಾಯ ಕೌಶಲ್ಯ 
ತರಬೇತಿಸಾಮಾಜಕ ಕಾರ್ಯಕ್ರಮ, 
ನೆರೆಪರಿಹಾರ ನಿಧಿಗೆ 


ದಾಲ್ಕಯಾ ಸಿಮೆಂಟ್ಟ ಅ. 
ಯಾದವಾಡ 


5 


6 


380.57 38೦.57 ಸರ್ಕಾರಿ ಶಾಲೆಗಳ ಶೌಚಾಲಯ ನಿರ್ಮಾಣ, | ಏಕಸ್‌ ಪ್ರೈ. ಹತ್ತರಗಿ 
ಕಂಪ್ಯೂಟರ ತರಬೇತಿ ಕೇಂದ್ರ .ಡಿಜಟಲ್‌ ತಾ: ಹುಕ್ಕೇರಿ 
ಲರ್ಸಿಂಗ ನೆಂಟರ ಮೊಖ್ಯೆಲ ಸೈನ್ನ ಲ್ಯಾಬ್‌ 
ಆವಿಷ್ಠಾರ ಸೈನ್ಹ ಫೇರ್‌,5 ದಿನಗಳ 
ಕಾರ್ಯಾಗಾರ, ಮಳೆ ಕೊಯ್ದು ಕಾರ್ಯಕ್ರಮ. 
ಶಾಲೆಗಳಲ್ಲ ಪನಮಹೋತ್ಸವ ಆಚರಣೆ. 
ಸರ್ಕಾರಿ ಶಾಲೆಗಳಗೆ ಬಣ್ಣ ಹಾಗೂ 
ಮೂಲಭೂತ ಸೌಕರ್ಯ ಒದಗಿಸಿದ್ದು, ಸೈನ್ಣ 
& ಟಿಕ್ನಾಲಜ ಸೆಂಟರ ಸ್ಥಾಪನೆಗಾಗಿ ದೇಣಿಗೆ, 
ಹೆಜ್‌.ಪಿ.ವಿ. ವ್ಯಾಕ್ಟಿನೇಶನ್‌ , ಪ್ರತಿಭಾ 
ಪುರಸ್ಥಾರ,ನೆರೆ ಪರಿಹಾರಕ್ಕೆ ದೇಣಿಗೆ 

101i 10142 ಗಣೋಪಾಲ'ರೊರಲ ಎಜ್ಯಾಕೇಶನೆ ಮೆತ್ತು ಜನಾ ಬಕುಲ ಘೋರ 
ಹೆಲ್ತ್‌ ಸೆಂಟರ, ಶಿಂದೋಳ ಇವರಿಗೆ ಶಿಕ್ಷಣ | ಪ್ರೈ.ಅ. ಬೆಳಗಾವಿ 
ಕ್ಷೇತ್ರಕ್ಸಾಗಿ ನೀಡಿದ ಅನುದಾನ 

ಕರ.೦೮ 80.0೦ ಮಹಿಳಾ ಸಮೃದ್ಧ ಯೋಜನೆ, ಆರೋಗ್ಯ ಹಿಂಡಾಲ್ಕೊ ಪ್ರೈಅ. 
ಶಿಜರಗಳು, ಗ್ರಾಮೀಣ ರಸ್ತೆಗಳ ರಿಪೇರಿ, ಯಮನಾಪೂರ, 
ಕಾಲುವೆಗಳ ದುರಸ್ತಿ ಕಾರ್ಯ ಬೆಳಗಾವಿ 

3೦73 30.78 ಸಿದ್ಧಾರ್ಥ ನೇತ್ರಾಲಯ ಕಣ್ಣು ಅಶೋಕ 'ಐಯರ್ನ 
ತಪಾಸಣಿ.ಶಾಲೆಗಳಗೆ ಕಂಪ್ಯೂಟರ ಲ್ಯಾಖ ವರ್ಕ. ಬೆಳಗಾವಿ 


ಒದಗಿಸಿದ್ದು, ಕೆರೆ ಅಭವೃದ್ಧಿ, ಮಹಿಳೆಯ 
ಶೈಕ್ಷಣಿಕ ಪ್ರವಾಸ, ಪ್ರತಿಭಾಪುರಸ್ಥಾರ, 
ನೆರೆಹಾವಳಗೆ ಸಹಾಯ, ಕ್ರೀಡಾಪಟುಗಳಗೆ 
ಸಹಾಯ, ವೃದ್ಧಾಶ್ರಮಕ್ಕೆ ಸಹಾಯ. 
ಗ್ರಾಮಪಂಜಚಾಯತಿಗೆ ದೇಣಿಗೆ, ಈಜು 
ಕೊಳಕ್ಕಾಗಿ ದೇಣಿಗೆ 


2 3 4 5 6 7 
ಬಳ್ಳಾರಿ 11,207.53 11,207.53 1,00,000 ಮನೆಗಳು. ಮೆ: -ಎಸ್‌.ಡೆಬ್ಬ್ಯೂ ಸ್ಟೀಲ್ಸ್‌ 
137 ಸರ್ಕಾರಿ ಶಾಲೆಗಳು, ತೋರಣಗಲ್ಲು, ಸಂಡೂರು 
170 ಅಂಗನವಾಡಿಗಳು, ತಾ, ಬಳ್ಳಾರಿ ಜಿಲ್ಲೆ. 
22 ಸಬ್‌ ಸೆಂಟರ್‌ಗಳು, 
05 ಪಿಹೆಚ್‌ಸಿಗಳು, 
01 ಸಿಹೆಜ್‌ಸಿ, 
2-100 ಬೆಡ್‌ ಆಸ್ಪತ್ರೆಗಳು. 
230 ಎಸ್‌ಹೆಚ್‌ಜಿಗಳು, 
3000 ಮಹಿಳೆಯರಿಗೆ ವಿವಿಧ ಕಸುಬುಗಳಲ್ಲಿ 
ತರಬೇತಿ ನೀಡಿದ್ದು, 

Bidar 1.00 1.00 Training on Demystifying | Sai Life Sciences | Amount spent for 
sexuality and personal safety | Limited community Health 
education for children and adults programme for the 

financial year 
2016-17 
3.80 3.80 Teach to lead Sai Life “Sciences | Amount spent for 
Limited education for the 
financial year 
2018-19 
ದಾವಣಗೆರ 23 23 ಮೌ/ಾರ್ಗರ್‌ ಇಂಡಿಯಾ 


* ಘಟಕದ ಸುತ್ತಮುತ್ತ ಸುಮಾರು 5000 
ರೈತರಿಗೆ ಕೃಷಿ ಸಂಬಂಧಿಸಿದ ತರಬೇತಿ 

*. ಭದ್ರಾ ರೈತರ ಉತ್ಪಾದಕರ ಕಂಪನಿ 
ಅಡಿಯಲ್ಲಿ 100 ರೈತರಿಗೆ ತಾಂತ್ರಿಕ 
ತರಬೇತಿ 


° 2500 ಮಹಿಳೆಯರಿಗೆ Finacial 
Literacy and Heath & 


Nutrition training ad 
formation of Organica Kitchen 
Garden. 

* Seeds like Bengal & Red Gram 
Distribution 

+ Toilet Construction in 


Banuvalli Govt. School 
* R.O. Unit Distribution 


ಸಾಮ, 
ಹರಿಹರ ತಾಲ್ಲೂಕು, 
ದಾವಣಗೆರೆ ಜಿಲ್ಲೆ 


ಪ್ರೈ ಲಿ ಬೆಳ್ಳೂಡಿ ಗ್ರಾಮ. 


2 3 4 5 6 
ಉತ್ತರೆ ಕನ್ನಡ 12.50 12.50 Protection of National Heritage, 'ವಸ್ಥಕಾಷ್ಸ'ಪೌಪರ್‌ಮಲ್ಲ್‌ 

Art & culture etc: 0.73 ಲಿ. ದಾಂಡೇಲಿ, ಹಳಿಯಾಳ 
Rural Development Project : 3.29 
Ensuring Environment 
Sustainability etc.: 1.86 
Contribution to Registered Trusts 
/ Society: 2.84 p 
Promoting Education etc: 3.78 

10.83 10.83 Education: 4.09 ಗ್ರಾಸಿಮ್‌ೌ ಇಂಡಸ್ಟ್ರೀಸ್‌, 
Health: 0.09 ಬಿಣಗಾ, ಕಾರವಾರ 
Infrastructure Development : 2.00 
Social empowerment : 0,50 
Administration and Co-ordination 
charges for NGO’s: 4.15 

51.24 51.24 Education : 2.62 ಇ.ಐ.ಡಿ. ಪ್ಯಾರಿ, ಹುಲ್ಲತ್ತಿ, 
Rural Development : 26.62 ಹಳಿಯಾಳ 
Health Care: 22.00 

39.12 39.12 Promotion of art and culture: ಸ್ಪಕೋಸ್ತ ಪೇಪರ ಮಿಲ್ಫ್‌ 


12.19 

Health care: 1.56 

Promotion of social activities and 
creation of infrastructure: 10.19 
Safe drinking water: 3.77 
Education Initiative / Udyoga Mela: 
3.38 

Rejuvenation work of water 
lakes/cleaning of lakes etc: 3.62 
Protection of natural resources 
and sustainability: 0.16 

Spots and Games: 4.25 


ವಿ 


ಲಿ. ದಾಂಡೇಲಿ, ಹಳಿಯಾಳ 


12.07 


12.07 


Education: 2.95 

Health: 0.35 

Infrastructure Development : 4.00 
Social empowerment : 0.05 
Administration and Co-ordination 
charges for NGO's : 4.47 
Sustainable Livelihood : 0.25 


41.71 


41.71 


Education : 3.20 
Rural Development : 29.00 
Social Infrastructure : 9.51 


ಇ.ಐಡಿ. ಪ್ಯಾರಿ, ಹುಲ್ಲತ್ತಿ, 
ಹಳಿಯಾಳ 


149.90 


149.90 


Health Care : 5.03 

Education :52.17 
Environmental sustainability & 
Ecological Balance : 13.36 
Rural Development Projects: 
54.12 

Protection of Heritage Arts & 
Cultures : 10.84 

Safe Drinking Water :3.57 
Promotion of Rural Sports & 
Nationally recognised sports: 
10.72 

Benefit to Martyrs dependents : 
0.09 


ವೆಸ್ಥಹೋಸ್ತ'ಪೌಷರ್‌ಮುಲ್ಫ್‌ 


ಲಿ. ದಾಂಡೇಲಿ, ಹಳಿಯಾಳ 


15.82 


15.82 


Education: 2.97 

Health: 0.97 

Infrastructure Development : 6.00 
Administration and Co-ordination 
charges for NGO’s : 5.30 
Sustainable Livelihood : 0.58 


ಗ್ರಾಸಿಮ್‌ ಇಂಡಸ್ಟ್ರೀಸ್‌, 
ಬಿಣಗಾ, ಕಾರವಾರ 


39.00 


39.00 


Health Care & Education : 39.00 


ಇ.ಐ.ಡಿ. ಪ್ಯಾರಿ, ಹುಲ್ಲತ್ತಿ, 
ಹಳಿಯಾಳ 


5 


6 


177.36 


177.36 


Health Programmes: 2.70 
Education support programmes: 
69.46 

Environmental Initiatives: 8.93 
Rural infrastructure programmes: 
63.43 

Promotion and Development of 
Traditional arts and culture: 
19.35 

Making Available Safe Drinking 
Water for Rural Public: 7.90 
Contributions & Sponsorships for 
Rural Sports and Nationally 
Recognised Sports: 5.57 
Contribution to the benefit of 
Martyrs’ Dependents at Uttara 
Kannada District, Natural 
Disaster, War Widow, 
contribution to Armed Flagday: 
0.02 


ವೆಸ್ಥಕೋಸ್ಪ ಪೌಷರ`"ಮಲ್ಸ್‌ 
ಲಿ. ದಾಂಡೇಲಿ, ಹಳಿಯಾಳ 


19.75 


19.75 


Education: 4.14 

Health: 0.60 

Infrastructure Development : 9.00 
Administration & Co-ordination 
charges for NGO’s :5.35 
Sustainable Livelihood : 0.66 


ಗ್ರಾಸಿಮ್‌ ಇಂಡಸ್ಟೀಸ್‌ » 
ಬಿಣಗಾ, ಕಾರವಾರ 


46.75 


46.73 


Health Care: 33.06 
Education : 13.67 


ಇ.ಐ.ಡಿ. ಪ್ಯಾರಿ, ಹುಲ್ಲತ್ತಿ, 
ಹಳಿಯಾಳ 


2 3 4 5 6 
249.62 249.62 Health care : 5.66 ವೆಸ್ಸಪೋಸ್ಸ್‌ ಪೇಷರ ಮಿಲ್ಫ್‌ 
Education and skill development : | ಲ. ದಾಂಡೇಲಿ, ಹಳಿಯಾಳ 
132.07 
Promotion of social activities and 
creation of infrastructure : 74.91 
Protection of natural resources : 
6.66 
Protection and promotion of 
national heritage, traditional arts 
and social activities : 22.04 
Safe drinking water: 2.97 
Sports & games : 5.03 
Contribution for natural disaster, 
war widows etc: 0.28 
25.00 25.00 Education: 4,16 ಗ್ರಾಸಿಮ್‌ ಇಂಡಸ್ಟ್ರೀಸ್‌, 
Health: 0.80 ಬಿಣಗಾ, ಕಾರವಾರ 
Infrastructure Development : 
13.25 
Not Finalised ಇ.ಐ.ಡಿ. ಪ್ಯಾರಿ, ಹುಲ್ಲತ್ತಿ, 
ಹಳಿಯಾಳ 
Kolar 1,00,000 1,00,000 Distribution of Books & M/s. Honda 
Stationaty to schooll Children at Motorcycle and 
Mindhall & Karinayakana Halli Scooter India Pvt 
Ltd, 
Narasapura 
1,00,000 1,00,000 Donation of Computers of Malur, Industrial Area, 
Hoskote & Vemgal Police Station. Kolar 
5,00,00,000 5,00,00,000 | Construction of Road to Mindhalli 
Village 
2,00,00,00೦ 2,00,00,000 | Renovation of Kolar Indoor 


Stadium with Teakwood flooring, 
Lighting, Fencing & Basic 
Facilities. 


3 4 5 
7,00,00,000 7,00,00,000 | Construction of Multipurpose 
Sports Stadium at Malur 
30,00,000 30,00,000 Installation of Pure Drinking 
water plants in KGF (3 No.s) 
25,00,000 25,00,000 Setup of Bio toilets in KGF (4 
No.s} 
2,00,000 2,00,000 Donation of Water Purifiers to 
nearby Govt. Schools 
20,00,000 20,00,0೦೦ Cataract Operation Camps (800 
Benefeciaries) 
15000000 15000000 Mobile Medical Unit (18 Villages) 
” Catering free treatment & free 
medicine 
50,00,000 50,00,000 Healthcare to Hut (10,000 
Beneficiaries) Medical Check-up 
25,00,000 25,00,000 Artificial Limb Aids(300 
Benefeciaries) 
60,00,000 60,00,000 Construction of Village road. 
25,00,000 25,00,000 Digging of 5 Borewells and 


Motorsetup for Drinking Water. 


3 4 5 6 
2,00,0೦0 2,00,000 Donation of Books, Bags & M/s. Honda 
Sationary to Govt. School Motorcycle and 
Students. Scooter India Pvt 
Ltd, 
25, 00,000 25, 00,000 Support to Govt. Colleges 
(Computers, Water Filters etc.,) 
65,00,000 65,00,000 Donation of Medical equipments 
& Machinery to Govt. Hospital 
10,00,000 10,00,000 50000 Mango tree plantations to 
support livelihood of poor farmers 
1,00,00,000 1,00,00,000 | Construction of Overhead tank, 
Water rising & Distribution 
system. 
1,00,00,000 1,00,00,000 | Setup of R.O. Plants in 10 Villages 
65,00,000 65,00,000 Installation of 11 High Mast 
Lights. 
1,50,00,000 1,50,00,000 | Construction & Renovation of 
Kolar Stadium 
44,00,000 44,00,000 Construction kolar stadium 
compound wall 
55,00,000 55,00,000 Installation of 09 High Mast 
Lights. 
1,89,00,000 1,89,00,000 | Kolar Town Street Lighting(250 W 
LED 1150 :ogjts. 8 High Masts 
with accessories) 
15,00,000 15,00,000 Distribution of 100 Laptops to 
Govt college students 
11,00,000 11,00,000 Construction of Bus Shelter in 


Haliyal 


3 


ಷ 


5 


50,00,000 


50,00,000 


Honda Vovationa Training Centre 
(Welding, Electrician & Beautician 
Course for 600 unemployed 
youth) 


2,50,00,000 


2,50,00,000 


Infrastructure & Mdical 
Equipments support for Taluk 
Govt Hospitals at Malur & 
Hoskote 


1,15,00,000 


1,15,00,000 


Installation of 20 High Mast 
Lights 


50,00,000 


50,00,000 


CET & NEET free coaching for 
250 rural student 


1,00,00,000 


1,00,00,000 


Installation of 10 R.O. Plants for 
pure drinking water 


20,00,000 


20,00,000 


Honda Vocational Training 
Centre(Welding, Electrician & 
Beautician Course for 400 
unemployed youth) 


1,00,00,000 


1,00,00,000 


Infrastructure support for Kolar 
Govt, Womens UG & PG College 


50,00,000 


50,00,000 


Support for Kolar Police(50bikes) 


20,00,000 


20,00,000 


Mobile Medical Unit(20 Villages) 
catering free treatement & free 
medicine 


3,75,00,000 


3,75,00,000 


Model Village-UGD & STP in 
Mindhalli & Karinayakanahalli 


20,00,000 


20,00,000 


CET & NEET free coaching for 
100 rural student 


M/s. Honda 
Motorcycle and 
Scooter India Pvt 
Ltd, 

Narasapura 
Industrial Area, 
Kolar 


3 4 5 6 
20,00,000 20,00,000 Distribution of Books & bags to 
school children nearby 20 govt 
schools 
10,00,000 10,00,000 Digging of Borewell in 
Karinayakanahalli for Drinking 
Water 
30,00,000 30,00,000 Malur Traffic Signal & CCTV 
40,00,000 40,00,000 Installation of 50 Water Cooler for 
govt schools 
2,50,00,000 2,50,00,000 | Infrastructure & Medicla 
Equipments support for Taluk 
Govt, Hospitals at Malur & 
Hoskote 
4,35,00,000 4,35,00,000 | Multi Purpose Sports Stadium in 
KGF 
1,00,00,000 1,00,00,000 | Flood relief Fund(KSDMA)} 
Karnataka State 
15,00,000 15,00,000 Donation of Books, Bags & 
Sationary to Govt. School 
Students.(1250 Students)- 
1,00,000 1,00,000 Kannada Sahitya Parishath- M/s. MAHINDRA 
Giving a bag to the participants AEROSPACE, 
Narasapura 
Industrial Area, 
50,000 50,000 Educational Support to the need Kolar 


by Students to surrounding 
Schools 


3 


4 


5 


6 


15,00,000 


15,00,000 


Technical Training to College 
dropouts and Unemployed under 
NEEM program 


17,00,000 


17,00,000 


Temple constructed in 
Appasandra Village - Kolar 


1,00,000 


1,00,000 


Issued Desks Bags to School 
children 


10,000 


10,000 


Donated school bags for 
Appasandra Govt school 
children’s. 


15,00,000 


15,00,000 


Technical Training to College 
dropouts and Unemployed under 
NEEM program 


15,000 


15,000 


Swatters donating to 
Antharagange Orphanage 


15,00,000 


15,00,000 


Technical Training to College 
dropouts and Unemployed under 
NEEM program 


15,000 


15,000 


Providing Bus 4 Facility on 
Environmental day for School 
children’s, Mahila sangas 
plantation program 


10,000 


10,000 


Donating Food grains to 
antharaganga orphanage. 


10,000 


10,000 


Providing Bus 4 Facility on 
Environmental day for School 
children’s plantation program 


15,00,000 


15,00,000 


Technical Training to College 
dropouts and Unemployed under 
NEEM program 


M/s. Exedy Clutch 
India Pvt Ltd, 
Narasapura 
Industrial Area, 
Kolar 


5 


15,000 


15,000 


Providing Bus 4 Facility on 
Environmental day for Schoo} 
children’s plantation program 


15,00,000 


15,00,000 


Technical Training to College 
dropouts and Unemployed under 
NEEM program 


10,000 


10,000 


Providing Floor mats for 
Antharagange Orphanage 


10,000 


10,000 


Cleaning campaign and plantation 
done in appasandra village near 
temple and school back side. 


15,000 


15,000 


Donated 5 Podium doom lights, 
Food grains, Fruits to 
Antharagange orphanage 


15,00,000 


15,00,000 


Technical Training to College 
dropouts and Unemployed under 
NEEM program 


35,000 


35,000 


Donated school uniform and 
Shoes to Govt Appasandra school. 


15,000 


15,000 


Donated standing fans to Govt 
Appasandra school. 


10,000 


10,000 


Donated cricket kit, sports items, 
indoor games items, Food grains, 
Fruits to Antharagange 
orphanage. 


21,83,000 


21,83,000 


Digging bor3e well, laying water 
pipes qand fixing motor for 


M/s. MITSUBISHI 
ELEVATOR INDIA 


2 3 4 5 6 
19,48,000 , 19,48,000 Overhead ater tank for drinking 
water supply 
8,85,000 8,85,000 Class room furniture for Govt PU 
college , high school 
18,38,000 18,38,000 Solor Powered bus waiting 
shelters-4 Nos 
11,26,000 11,26,000 185 Cycles for school childrens of 
Govt Pu College 
3,52,000 3,52,000 Street lighting 
10,80,000 10,80,000 Construction of class rooms for 
primary school 
2,00,00೦ 2,00,000 Contribution to CM relief Fund 
for Flood victims 
M/s. BEML LTD. 
88693.21 88693.21 Mobile Medical Camps a Nagar. K 
KGF Complex, 
Medical Treatment at adopted 
Ld 141355: | glégeat DassrahosHalli 
18,00,00 18,00,00 Family Planning Campus at KGF 
2,90,28,272 2,90,28,272 Providing of Education to local 
population 
6,75,000 6,75,000 Tree Plantation 


3 4 5 
Conducted Class BL - 9H for 
16,000 16,000 SC/ST & BPL youth through 
Centurian University 
Training Workshop for Science 
Teachers at KGF Under “Yusuf 
ತ್ಯಿ500 ಬಂ) Hamied Inspirational Chemistry 
Programme" 
Construction of 5 nos toilet 2 
ಕ್ಯ29,0೧0 ಕ್ಯ 000 government school at KGF 
Construction of 1 no Bio gas plant 
13,50,000 13,50,000 at BEML KGF 
63,63,000 63,63,000 Carbon Mitigation through wind 
mill (5 MW) project 
2,92,60,000 2,92,60,000 Providing of Education to local 
population 
1,20,000 1,20,000 Medical Campus & Medical 
Facility for people 
2,50,000 2,50,000 Tree Plantation 
1,90,000 1,90,000 Family Planning Campus at KGF 
7,58, 000 7,58, 000 Desilting of Bethmangala lake 
Adoption of Ajapalli Village 
25,19,000 25,19,000 (Toilets, Playground, Solar Lights, 
Dust pins, Library, Borewell etc.,) 
44,403 44,403 Free Mobile Medical Services 


2 3 4 5 6 
3,34,00,957 3,34,00,957 Providing of Education to local 
population 
53,496.38 53,496.38 Free Mobile Medical Services 
3,00,45,111 3,00,45,111 Providing of Education to local 
population 
51,993 51,993 Free Mobile Medical Services 
3,78,75,482 3,78,75,482 Providing of Education to local 
population 
ಕೊಡಗು 10,17,337 10,17,337 1 ಸೆರಕಾರಿ ಹಿರಿಯ ಪ್ರಾಥಮಿಕ ಕಾಲೆಗೆ | ಎಸ್‌.ಎಲ್‌.ಎನ್‌. ಕಾಫಿ 


ಶೌಚಾಲಯ ಕಟ್ಟಿಸಲು ಮತ್ತು ಕಂಪ್ಯೂಟರ್‌ 
ಖರೀಧಿಸಲು ಅನುದಾನ ನಿಡಲಾಗಿದೆ. 

2. ಅಗ್ನಿಶಾಮಕ ದಳಕ್ಕೆ ಬೋರ್‌ವೆಲ್‌ ಮತ್ತು 
ವಾಟರ್‌ ಕ್ಯೂರಿಪಯರ್‌ ಅಳವಡಿಸಲು ಅನುದಾನ 
ನೀಡಲಾಗಿದೆ. 

3. ಕೊಡಗಿನಲ್ಲಿ ಆದ ಭೂಕುಸಿತ/ಜಲಪುಳಯ 
ಆದ ಪ್ರದೇಶಗಳಿಗೆ ಮನೆ ಕಟ್ಟಿಸಲು ಅನುದಾನ 
ನೀಡಲಾಗಿದೆ. 


ಪ್ರೈಲಿ. 

ಕೆ.ಐ.ಎ.ಡಿ.ಬಿ. 
ಇಂಡಸ್ಟೀಯಲ್‌ ಏರಿಯಾ, 
ಕೂಡ್ಲೂರು 

ಕುಶಾಲನಗರ 
ಸೋಮವಾರಪೇಟೆ 
ತಾಲೂಕು 


2 3 4 5 6 
ರಾಮನಗರ 4000.00 4000.00 1 ಸರ್ಕಾರ ತಾಲೆಗಳ ಮೂಲಭೂತ ॥ ಪಾರಮೌಂಟ್‌ 
ಸೌಕರ್ಯ ಅಭಿವೃದ್ಧಿ. ನ್ಯೂಟ್ರಿಷನ್‌ ಇಂಡಿಯಾ 
2. ಸರ್ಕಾರಿ ಪ್ರೌಢ ಶಾಲೆಗಳಲ್ಲಿ ಪ್ರೈಲಿ. ಪ್ಲಾಟ್‌, ನಂ.22ಎ 
ಶೌಚಾಲಯ ನಿರ್ಮಾಣ. & 22ಬಿ ಕೆಐಎಡಿಬಿ 
3. ಮಹಿಳಾ ಸಬಲೀಕರಣ ಕಾರ್ಯಕ್ರಮ. | ಕೈಗಾರಿಕಾ ಪ್ರದೇಶ, ಬಿಡದಿ, 
4. ಸಮಗ್ರ ಗ್ರಾಮ ಅಭಿವೃದ್ಧಿ ರಾಮನಗರ ತಾಲ್ಲೂಕು & 
ಯೋಜನೆ.(ಹೆಚ್‌.ವ.ಡಿ.ಪಿ) ಜಿಲ್ಲೆ. 
[ER [ETN ರ ಪ ಅಭಿವೃದ್ಧ ET ನಹವ 
6. ಸಬಲೀಕರಣ 8ರ್ಲೋಸ್ಕರ್‌ ಮೋಟಾರ್‌ 
7. ಶಿಕ್ಷಣ ಅಭಿವೃದ್ಧಿ ಕಾರ್ಯಕ್ರಮ. ಪ್ಲೆಲಿ ಪಾಟ್‌,ನಂ.1 
1 ಪೈಲಿ. ಪ್ಲಾಟ್‌,ನಂ.1, 
ಆರೋಗ್ಯ ಕಾರ್ಯಕ್ಷಮ. ಬಿಡದಿ ಕೈಗಾರಿಕಾ ಪ್ರದೇಶ, 
ಪರಿಸರ:ಸಕ್ಷಣೆ ಬಿಡದಿ, ರಾಮನಗರ 
ತಾಲ್ಲೂಕು ಮತ್ತು ಜಿಲ್ಲೆ. 
 ಹರದೊಸ್ಥಾನ್‌ 
3395.00 3395.00 ಕೊಕೋಕೋಲಾ 
ಬೀವರೇಜಸ್‌ ಪ್ರೈಲಿ, 
ಪ್ಲಾಟ್‌ ನಂ.18, ಬಿಲ್ಲಿಂಗ್‌ 
ನಂ.4, ಕೈಗಾರಿಕಾ ಪ್ರದೇಶ, 
ಬಿಡದಿ, ರಾಮನಗರ. 
2843.00 2843.00 ಗ ಬಾಷ್‌ ಲಿಮುಚಡ್‌, 


ನಂ. 42, 2ನೇ ಹಂತ, 
2ನೇ ಸೆಕ್ಟಾರ್‌, ಕೆಐಎಡಿಬಿ 
ಕೈಗಾರಿಕಾ ಪ್ರದೇಶ, 
ಶಫಾನಯಮಂಗಲ, ಬಿಡದಿ 
ಹೋಬಳಿ, ರಾಮನಗರ 


1 2 3 4 5 6 
10 ತುಮಕೂರು 2.62 2.62 ) ತಮಕೂರ್‌`ಜಿಕ್ಲ್‌ ಕಾಡ ಕೂಟ`ರೂ0.87 'ಹೈಡರ್‌ಬರ್ಣ್‌ ಸಿಮೆಂಟ್ಸ್‌ 
ಲಕ್ಷಗಳು ಇಂಡಿಯಾ ಲಿ. 
2) ಸರ್ಕಾರಿ ಶಾಲೆಗಳ ಹೆಣ್ಣು ಮಕ್ಕಳ ಅಮ್ಮಸಂದ್ರ, ತುರುವೇಕೆರೆ 
ಶೌಚಾಲಯ ನಿರ್ಮಾಣ - ರೂ.75 ತಾಲ್ಲೂಕು 
ಲಕ್ಷಗಳು 
3) ತುಮಕೂರು ಜಿಲ್ಲೆ ಪ್ರತಿಭಾ ಪುರಸ್ಕಾರ - 
ರೂ.0.50 ಲಕ್ಷಗಳು 
4) ಸರ್ಕಾರಿ ಶಾಲೆಗಳಿಗೆ ನೋಟ್‌ ಪುಸ್ತಕ 
ವಿತರಣೆ ರೂ.0.70 ಲಕ್ಷಗಳು 
258 258 ಹೈಡರ್‌ಬರ್ಗ್‌ ಸಮಂಟ್ಸ್‌ 
1 ಹೋಬಳಿ ಮಟ್ಟದ ಕ್ರೀಡಾ ಕೂಟ - ಇಂಡಿಯಾ ಲಿ. 
ರೂ.0.63 ಲಕ್ಷಗಳು ಅಮ್ಮಸಂದ್ರ, ತುರುವೇಕೆರೆ 
2) ಸರ್ಕಾರಿ ಶಾಲೆಗಳ ಶೌಚಾಲಯ ನಿರ್ಮಾಣ ತಾಲ್ಲೂಕು 
ರೂ.156 ಲಕ್ಷಗಳು § 
3) ತುಮಕೂರು ಜಿಲ್ಲಾ ಪಂಚಾಯತ್‌ ಆವರಣ 
ಗೋಡೆ ನಿರ್ಮಾಣ ರೂ.0.79 ಲಕ್ಷಗಳು 
11.87 11.87 


1) ಹೋಬಳಿ ಮಟ್ಟದ ಕ್ರೀಡಾ ಕೂಟ. ರೂ.0.74 
ಲಕ್ಷಗಳು 

2) ಸರ್ಕಾರಿ ಶಾಲೆಗಳ ದುರಸ್ತಿ ಮತ್ತು ಪೈಂಟಿಂಗ್‌ 
— ರೊ.1.00 ಲಕ್ಷಗಳು 

3) ಸರ್ಕಾರಿ ಶಾಲೆಗಳ ಶೌಚಾಲಯ ನಿರ್ಮಾಣ 
ರೂ.127 ಲಕ್ಷಗಳು 

4) ದಂಡಿನಶಿವರ ಗ್ರಾಮದಲ್ಲಿ ಸಾರ್ವಜನಿಕ 
ಶೌಚಾಲಯ ನಿರ್ಮಾಣ 
'ರೂ.3.86ಲಕ್ಷಗಳು 

5) ಅಂಗನವಾಡಿ ಕಟ್ಟಡಗಳ ನಿರ್ಮಾಣ 

ರೂ.5.00 ಲಕ್ಷಗಳು 


ಹೈಡಲ್‌ಬರ್ಗ್‌ ಮೆಂಟ್ಸ್‌ 
ಇಂಡಿಯಾ ಲಿ. 
ಅಮ್ಮಸಂದ್ರ, ತುರುವೇಕೆರೆ 
ತಾಲ್ಲೂಕು 


3 4 5 6 
24.86 24.86 ಹೈಡೆಲ್‌ಬರ್ಗ್‌ ಸಮೆಂಟ್ಸ್‌ 
1) ಸರ್ಕಾರಿ ಶಾಲೆಗಳಿಗೆ ನೋಟ್‌ ಪುಸ್ತಕ ಇರಿಡಯ್ಯಾಲಿ, 
ವಿತರಣೆ ರೂ.೦.73 ಲಕ್ಷಗಳು. ಅಮ್ಮನಿಂದ 'ತುರುನೀಕರ 
2) ಸರ್ಕಾರಿ ಶಾಲೆಗಳಿಗೆ ಬೆಂಜ್‌ ಮತ್ತು ಡೆಸ್ವ | ತಾಲ್ಲೂಕು 
ವಿತರಣೆ ರೂ..15ಲಕ್ಷಗಳು 
3) ಸರ್ಕಾರಿ ಶಾಲೆಗಳ ಶೌಚಾಲಯ ನಿಮಾರ್ಣ 
ರೂ.2.00ಲಕ್ಷಗಳು ಎ 
4) ತುರುವೇಕೆರೆ ತಾಲ್ಲೂಕು, ಕನ್ನಡ ಸಾಹಿತ್ಯ 
ಭವನ ನಿರ್ಮಾಣ ರೂ.2.49ಲಕ್ಷಗಳು. 
5) ವಿದ್ಯಾರ್ಥಿಗಳಿಗೆ ಸ್ಕಾಲರ್‌ಶಿಪ್‌ 
ರೂ.15.00ಲಕ್ಷಗಳು 
6) ತುರುವೇಕೆರೆ ತಾಲ್ಲೂಕಿನ ಮಾರುಕಟ್ಟೆ 
ನಿರ್ಮಾಣ ರೂ.10೧ಲಕ್ಷಗಳು 
7) ತೀರ್ಥಪುರ ಸರ್ಕಾರಿ ಶಾಲೆಯ ಆವರಣ 
ಗೋಡೆಯ ನಿರ್ಮಾಣ ರೂ.2.49 ಲಕ್ಷಗಳು 
3000 30:00 ಸ್ಥಳೀಯ ಕಾಲಗಳ ಮಕ್ಕಳ ಆರೋಗ್ಯ ತಪಾಸಣೆ | ಹೈಡಲ್‌ಬರ್ಣ್‌ ಸಮೆಂಡ್ಞ್‌ 
ಮೂಲಭೂತ ಸೌಕರ್ಯ ಹಾಗೂ | ಇಂಡಿಯಾ ಲಿ. 
ಪೀಠೋಪಕರಣಗಳ ವಿತರಣೆ ಅಮ್ಮಸಂದ್ರ, ತುರುವೇಕೆರೆ 
'ರೂ.30.00ಲಕ್ಷಗಳು ತಾಲ್ಲೂಕು 
I ಮಂಡ್ಯ 
ಸ್ಯ ಮೆ:ಮೈಸೂರು ಸಕ್ಕರೆ 
ನಷ್ಟದಲ್ಲಿದೆ. ನಷ್ಟದಲ್ಲಿದೆ — ಕಾರ್ಬಾನೆ, 
ಶುಗರ್‌ ಟೌನ್‌, ಮಂಡ್ಯ. 
ವ್ಯಾಪ್ತಿಯ ಶಾಲಾ ಮಕ್ಕಳಿಗೆ ಪುಸ್ತಕ ವಿತರಣೆಗಾಗಿ ವಾಮೇ 
ii ನ ಮತ್ತು ಸ್ಟೀಪ್‌ ಕಾರ್ಯಕ್ರಮಕ್ಕಾಗಿ ಖರ್ಚು [ಮಗರ್‌ ಕಂಪನಿ 


ಮಾಡಲಾಗಿದೆ ಮತ್ತು ಶ್ರೀ ರಂಗಪಟ್ಟಣ ದಸರಾ 
ಮಹೋತ್ಸವದ ಆಚರಣೆಗೆ ದೇಣಿಗೆ 


ಕೆ.ಎಂ.ದೊಡ್ಡಿ, ಮದ್ದೂರು 
ತಾಲ್ಲೂಕು. 


1 3 4 5 6 
ದತ್ತು ಸ್ವಿಕರಸಿದ ಶಾಠಾಭಿವೃದ್ಧಿ ಮತ್ತು"`ಕ್ರೀ ಮೆಹನರಮಂಡರ್‌ 
ರಂಗಪಟ್ಟಣ ದಸರಾ ಮಹೋತ್ಸವದ ಆಚರಣೆಗೆ | ಷುಗರ್‌ ಲಿಮಿಟೆಡ್‌, 

ಮ್‌ 
20 62 ದೇಣಿಗೆ ಮಾಕವಳ್ಳಿ ಕೆ.ಆರ್‌.ಪೇಟೆ 
ತಾಲ್ಲೂಕು. 
ಶಾಲೆಗೆ ಕಂಪ್ಕೊದರ್‌ ನೀಡಲಾ'ಮತ್ತು ಮ 
s i 
ರಂಗಪಟ್ಟಣ ದಸರಾ ಮಹೋತ್ಸವದ ಆಚರಣೆಗೆ | ಮೆ:ಎನ್‌.ಎಸ್‌.ಎಲ್‌.ಹುಗರ್ಲ್‌ 
5.50 5.50 ದೇಣಿಗೆ % ಕೊಪ್ಪಮದ್ದೂರು 
ತಾಲ್ಲೂಕು. 
77 | ಕವಮಾಗ್ಗ ಶಂಕರಣ್ಣನ ಇಸ್ಪತ್ರ ಇವರ 
ಸಹಯೋಗದೊಂದಿಗೆ ಬಡಜನರಿಗೆ ಕಣ್ಣಿನ ನಶೇಶ್ಪರಯ್ಯು ಪರನ ಈ 
K 
0.35 0.35 Ge hid leet ಸ್ಥೀಲ್‌ ಕಾರ್ಬಾನೆ, ಸೈಲ್‌, 
ಮಾಡಲಾಗಿರುತ್ತದೆ. ಭದ್ರಾವತಿ 
ಶಿವಮೊಗ್ಗ ತಾಲ್ಲೂಕಿನ ನಿಧಿಗೆ ಗ್ರಾಮಕ್ಕೆ ಶಾಯಿ ಎಕ್ಷಹೋರ್ಟ್‌ ಪ್ರೈ. 
i ನ ಕುಡಿಯುವ ನೀರಿನ ಸೌಲಭ್ಯಕ್ಕೆ ವೆಚ್ಚ ಲ್ಲಿ ಮಾಚೇನಹಳ್ಳಿ 
ನ ಸ ಮಾಡಲಾಗಿರುತ್ತದೆ. ಕೈಗಾರಿಕಾ ಪ್ರದೇಶ, 
ಶಿವಮೊಗ್ಗ 
ಶಿವಮೊಗ್ಗೆ ಜಿಲ್ಲೆಯಲ್ಲಿ ಉಚಿತ ಕ್ಷಾ`ಮತ್ತು ಅಂಬುತೀರ್ಥ ಪವರ್‌ 
ie 38 ಶಿಕ್ಷಣಕ್ಕೆ ಪ್ರೋತ್ಸಾಹ ನೀಡುವ ಕಾರ್ಯಕ್ರಮಗಳಿಗೆ ಪೈಲಿ ಬಸ್‌ ಸ್ಟ್ಯಾಂಡ್‌ 
ವೆಚ್ಚ ಮಾಡಲಾಗಿರುತ್ತದೆ. ರೋಡ್‌, ಜೋಗಪಾಲ್ಸ್‌ 
ಸಾಗರ ತಾ: 

[E ಹಪ 32735 32735 ನಧ್ಯಾದ್ಯಾಸ ಇಾಪ್‌ವ್ಕಾನ 7 ನುಡುವ'ಪವರ್‌ 

(Educational Initiatives) ಕಾರ್ಪೊರೇಶನ್‌ 
ಲಿಮಿಟೆಡ್‌, ಎಲ್ಲೂರು 
NE 705 ಆರೋಗ್ಯ ಉಪ್ರ್‌ಮಕ್ಕಾಗ ಉಡುಪಿ 
(Health Initiatives) 
3733 3133 ಸುನ್ಕಿರ ಜಾವನೋಪಾಯ ಅಭಿವೃದ್ಧ ಪಕ) 


(Sustainable Livelihood 
Development Initiatives 
(Environment) 


5 


1294.51 


1294.51 


ಗ್ರಾಮೀಣ `ಮನನ್‌ರ್ಷ ಅಭಿವೃದ್ಧಿ 
(Rural Infrastructure 
Development) 


263.92 


263.92 


ಕೀಡೆ ಹಾಗೂ ಸಾಂಸ್ಕೃತಿಕ ಕಾರ್ಯಕ್ರಮ 
(Support to Sports and Cultural 
Events) 


324.68 


324.68 


ಇತರ್‌ ಚಿಂಬಲ ಪಟುವಟ್‌ಗಾಗಿ 
(Other Supporting Activities) 


60.35 


60.35 


ಆಡಳಿತ KE 
(Administrative Cost) 


14 


1531.80 


1179.00 


1. Construction of Sewage 
Treatment 
Plant (8 MLD Capacity with 
MBR Technology) 


2. Construction of road and 
footpath around Hebbal 
Industrial area and KIADB 
Housing Layout (near Hebbal 
Lake 


3. Street light installation at 
Hebbal Industrial Area 


4, Construction of Bus Stops in 
Hebbal Industrial Area 


5. Installation and 
commissioning of Traffic 
Signal Lights at Bharath , 
Cancer Hospital Junction 


6. “Interiors and maintenance 
works'in Hebbal Fire Station 
on account of 
Saraswathipuram Fire Station 
building collapse 


M/s INFOSYS 
TECHNOLOGIES, 
HEBBAL, 
MYSURU 


Work in progress 


5 


Hebbal Industrial Area 
Maintenance (viz. landscaping, 
maintenance of roads, foot 
paths, street lighting, 
cleaning, waste disposal etc.) 


978.35 


313.81 


1. 


Education: 

Construction of class rooms and 
toilets worth 371 lakhs for 09 
Government schools 
(KergalliBeerihundi,udbur,hura 
ssattigehundi,chi daravalli, 
mullur, Hunsur & Komalapur 
Construction of GI shelter worth 
15 Lakhs to take mid day meal 
for Govt. school at kumbara 
koppal. Procurement of 
Furnitures, computers, washing 
machine, refrigirator etc.., worth 
72 Lakhs to Various 
Government schools {¢ Hostels. 
Construction of Class room & 
Toilet worth 18.97 Lakhs at 
Taluru, kenchalagudu &ಿ 
Karakanahalli (C/F-2018-19) 


. Health 


and Family welfare: 
Construction of Drug store 
building worth 30 lakhs at the 
premises of Govt. ayurvedic 


Hospital, Belvatta 
Village, Mysore requested 
through DIC, Mysore & 
procurement of medical 


equipments worth 116.35 lakhs 
to DHO & THO hospitals of 
mysore. Conducting Health 
camp in and around mysore 


M/s BHARATIYA 
RESERVE BANK 
NOTE MUDRAN (P) 
LIMITED, NOTE 
MUDRAN 

NAGARA, MYSURU 


Construction of 
Class Rooms and 
toilets worth 45.45 
Lakhs (2018-19 - 
27.58 + 2019-20 - 
17.87 lakhs) at 
Taluru, 
Kenchalagudu & 
Karakanahalli 
Completed 


5 


7 


. Animal Care: 
Adoption of animals at Mysore 
Zಂಂ 


Work completed 


. To Promote Art and Culture: 
Financial Assistance for Dasara 
Program 


454.85 


229.23 


1. Education Development 


2. Vocational Training 
Programme 


3. Integrated Animal Husbandry 
Practices 


4. Improved Agri Practices 


5. Public Health - Toilets and 
Health Camps 


6. Soil and Moisture 
Conservation 


7. SHGs 


8. Construction of 2 Class rooms 
in Katwadipura government 
higher primary school 


9. Construction of compound 
wall in Adarsha school 


10. Construction of New library at 


Chamalapurahundi 


M/s ITC Limited, 
37, J.L.Nehru 
Road, 
Kolkata-700071. 


Work in progress 


5 


il, 


Construction of Anganavadi at 
Kallahalli village 


12. 


Black board,furnitures (desks 
and benches) for government 

higher primary school Debur 

and Sujathapuram 


13. 


CMO and OHC staff service for 
village. 


14. 


Medicines for the community 
village 


242.59 


, Construction of Ranga Mandira 


at Government Higher Primary 
School, Alamburu 


. Provision of Motor pipes to 


borwells at Alanganchi village — 
2nos 


. Smart class equipments laptop 


computers wall mount to 
government high school at 
Mallupura 


. Supply of Desk and Benches to 


Govt higher school, Mallupura 


. Supply of 25 quintalls of sugar 


to Sri Gurumalleshwara Senior 
Citizens Seva Samithi, 
Devanuru 


M/s BANNARI 
AMMAN SUGARS 
LTD., ALAGANCHI 
VILLAGE, 
NANJANGUD 
TALUK 


Work in progress 


5 


6. Distribution of study material to 
nearby schools in Alaganchi, 
Mallupura, Madahalli, 
Alamburu 


?. Issue of prizes to government 
higher primary school, 
Mallupura 


[8. Issue of provisions and essential 
items for flood affected people of 
Nanjangud taluk 


p. Upgradation / 

moderisation of toilets to 
Commercial Taxes Department, 
Mysuru 


10. Flood relief activities to 
Karnataka state Disaster 
Management Authority 


383.21 


343.02 


1. PU students 
Development Project-Viveka 
School 
Program( VSP,SVYM) 


2. Lab in APP 3D interactive virtual 
simulations at Mysore schools 


3. Employee volunteering-GET 
involvement in SCS initiatives 


4. Flood relief-material supply in 
tribal areas of Hunsur & HD 
Kote 


M/s LARSEN & 
TURBRO LIMITED, 
HEBBAL 
INDUSTRIAL 
AREA, MYSURU 


WORKIN 
PROGRESS 


5 


. Teacher Development program- 


Dream a Dream 


. Computer education in Mysore 


schools through Zero2 maker 
Encube labs 


. Zero2 Maker Encube labs in 


Mysore schools 


. Tab Based Learning projects by 


SVYM-Mysore 


. School infrastructure 


Development- Vaderahosalli- 
Mysore District 


1.65 


165 


. Sponsorship of Education to 


underprivileged children 


. Sponsorship of Teachers 


Salaries 


. Sponsorship for Mid Day Meals 


. Towards Medical funds 


M/s 


Triveni 


Engineering and 
Industries Ltd, 


HEBBAL 


INDUSTRIAL 
AREA, MYSORE 


69.80 


66.05 


. RO Drinking water project @ 
. Govt Degree College 2. Govt 


Child & Mother Hospital, 
Nanjangud 


M/s Nestle India 


Limited, 


NANJANAGUD 
INDSTRIAL AREA, 
NANJANAJUDU 


3 4 5 6 7 
. Nestle Healthy Kids program 
1. Govt Dalwai School 
2. Govt High School, 
Hadinaru 
3. Govt High School, 
Kadakola 
4. Sathay Sai School, Mysore 
5. Govt Jr College, People’s 
Park 
50.00 26.39 Economic Development, Health, M/s Srinivasan | WORK PROGRESS 
Education, Environment and Service Trust, CSR 
Water Infrastructure wing of TVS Motor 
Company Ltd, 
Byathalli, 
Nanjangud. 
57.95 27.95 1. Construction Toilet @ Govt. M/s Autolivy India | WORK PROGRESS 
school Pvt. Ltd., 
_ _ KADAKOLA 
2. Flood relief materials at INDUSTRIAL 
Bagalakote Dist. AREA, 
NANJANAGUDU 


. Distribution of nose mask and 
air pollution awareness to 
general public 


. Construction of toilets at govt. 
schools 


|5. Education: 


Support to schools & ITIs 


6. Environment Sustainability 


7. Sanitation & Dinking Water 


Facility 


Project in progress 


Project in progress 


Project in progress 


p 3 4 [3 6 7 
Project in progress 
B. Livelihood Enhancement 
(Capacity Building - Phase- 
9. Impact assessment & Project in progress 
documentation 
52.00 ಕ್‌ Health M/s Mitsubishi | Under progress 
Education Diesel Engine, 
Environment | Belavadi Industrial 
Area, Mysore 
10.00 = M/s Hindustan | Project yet to be 
Health K Petroleum, Hebbal | started 
Education Industrial Area, 
Environment Mysore. 
5.00 = Education M/s Airport | Project yet to be 
Authority, started. 
MANDAKALI, 
MYSORE TQ. 
3.12 Health and Hygiene M/s Asian Paints | Work under 
Education pvt. Ltd., Emmavu | progress 
Water Recharge industrial area. 
Fiood Relief Operation Nanjanagud 
Chief Minister Flood Relief fund 
50.00 ಮ್‌ Kalamandira interior works, M/s BANK NOTE | Work under 
Reconsruction of toilets PAPER MILL INDIA | progress 


construction of Talimu Kotadi’ for 
Rangayana, Rain water 
harvesting, etc. 


PVT. -LTD., NOTE 
MUDRANA 
NAGARA, MYSORE 
[RBI PAPER MILL] 


3 & [3 6 7 
485.41 394.64 Health M/s Jubilant | Work under 
Education Generics Ltd., | progress 
Livelihood Nanjangud 
Community Development Industrial Area, 
Administration Nanjanagud 
144.00 144.00 Project Prerapana N. RANGARAO & | Work in progress 
Rangarao memorial school for SONS PVT. LTD., 
disabled Vanivilas Road, 
Project unnathi Mysore. 
Mysore warriors 
248.93 907.93 Construction of RO Plant in 11 | M/s Unitted | Work in progress 
villages in Nanjangud. | Beverages, 
Construction of Science Lab to | Adakanahalli 
Govt Schools nearby factory | Industrial ೩. 
vicinity, construction of school | Nanjanagudu. 
buildings 
9.12 0.14 Construction of RO Plant in 11 | M/s Gramox paper | Work in progress 
villages in Nanjangud. | & Board Ltd, 
Construction of Science Lab to | Thandavapura, 
Govt Schools nearby factory | Nanjanagudu 
vicinity, construction of school 
buildings 
TAT 487 


100 Nos Plastic Tarpalulin sheets 
distributed for covering the roof of 
houses in the village limit at 
Koppa due to severe damage of 
the village houses during the 
August rain fall and floods 


M/s Laouis 
Dreyfus Company, 
Koppa, 
Periyapatna 


Work completed 


One more daining hall 
construction to Koppa if 
Bylakuppe village Government 
Primary/ High School (Project 
finalization is in progress) 


1 2 3 4 5 6 
15 ಯಾದಗಿರಿ 3.92 3.92 ರ್‌ ಗಿನ್‌ ಶುಗರ್ಸ್‌ 
ಪ್ರೈ.ಲಿ ತುಮಕೂರ ತಾ 
ವಡಗೇರಾ ಜಿ॥ ಯಾದಗಿರಿ 
16 ಕಲಬುರಗಿ 0.87 0.87 Borewell at Govt. High School, ಮೇ ಚೆಟ್ಟಿನಾಡ್‌ ಮೆಂಟ್ಸ್‌ 
Kallur village ಕಾರ್ಪೋರೇಷನ್‌ 
ಲಿಮಿಟೆಡ್‌, ಕಲ್ಲೂರ 
ವರ್ಕ್ಸ್‌, ಸಂಗಂ(ಕೆ), 
ಘೋಃಗರಗಪ್ಪಳ್ಳಿ, 
ತಾಃಚಿಂಚೋಳಿ, ಜಿಃ 
1.09 1.09 Providing of Borewell-1 no at ಕಲಬುರಗಿ 
Darul Ulum Hussania Arabic 
School, Chandapur 
0,34 0.34 Tailoring classes at Kallur village 
(3 months-from Sept-Nov'15) 
2.31 2.31 Salaries to 4 nos of teachers for 
Govt. School at Kallur 
(Rs.21000/- per month) 
0.55 0.55 Salaries to 1 no of teacher for 
Govt.School at Bhaktampalli 
{Rs.5000/- per month} 
1.07 1.07 Salaries to 2 nos of teachers for 
Gowt.Schoo! at Sangam-K (Rs.10000/- 
per month} 
0.47 0.47 Free medical camp at Bhaktampalli 
Village (27-06-15) 
0.72 0.72 Free medical camp at Kallur village 


(29-03-16) 


3 4 5 

5.42 5.42 Construction of CC road at Got. 
Hospital, Chandapur (200 mtrs) 

2.54 2.54 Donation of Safety barricades (10 
nos) to Chincholi Police Station 

1.18 1.18 Plantation and greenery work at 
S.P.Office, Gulbarga 

4.0 40 Engaging excavator PC-300 & AMW 
tippers for the repair works in the 
road which is connecting from 
Kunchavaram cross to Bhaktampalli 
gate 

0.30 0.30 Engaging manpower for the repair 
works in the road which is connecting 
from Kunchavaram Cross to 

0.90 0.90 Borewell-1 no & Mini water tank-1 
no at Sri Veeranjaneya 
Education,Cuitural & Rural 

1.38 1.38 Fixing of Radium printed M.5.Name 
bords-20 nos from Chincholi to Kalgi 

1.50 1.50 Borewell & Pipeline @ Kallur village 

3.55 3.55 Barbed wire fencing with RCC poles 


around police otrs. In Chandapur 


3 4 5 

0.95 0.95 Borewell-1 no & Mini water tank-1 
no at SC colony, Kallur village 

0.35 0.35 Construction of Water sump for 
cattle feeding at Kallur village 

0.35 0.35 Construction of Water sump for 
cattle feeding at Somalingadalli 
village 

2.00 2.00 Sponsorship of the ITF Women 
International Tournament, Kalaburagi 

0.15 0.15 Donation of 50 cement bags to 
S.P.Office 

0.08 0.08 Donation of 25 nos of cement bags to 
S.P.Office 

0.14 0.14 Providing street lights to Kallur 
village-45 nos 

0.27 0.27 1 HP Motor pump near Tukkamma 
House, Kallur 

0.05 0.05 Plantation of saplings (50 nos) at 
Govt. Lower Primary School, 
Bhaktampalli 

0.60 0.60 Donation of 200 cement bags to 


ZPTC, Sangam-Kalan village 


3 4 5 

0.52 0.52 Salaries to 1 no of teacher for 
Govt.School at Bhaktampalli 
{Rs.5000/- per month) 

2.11 2.11 Sataries to 4 nos of teachers for Govt. 
School at Kallur (Rs.21000/- per 
month) 

1.09 1.09 Salaries to 2 nos of teachers for 
Govt.School at Sangam-K (Rs. 10000/- 
x per month} 

0.50 0.50 Donation to Govt.First Grade College, 
Chincholi for National Seminar on 
“Strategies for the Development of 
Most Backward Talukas of 
Huyderabad Karnataka Region 

0.75 0.75 Free medical camp at Sangam-K 
village {09-07-16) 

1.34 1.34 Free Eye testing camp at Sangam-K 
village 

1.45 1.45 Construction of Auditorium at High 
School, Garagpalli 

1.01 1.01 Drilling of Borewell at Govt. School, 
Kallur 

0.25 0.25 Donation for Marathon for the 
awareness of road safety and 

0.66 0.66 Free medical camp at Bhaktampalli 


village (21-05-16) 


3 4 5 

1.70 1.70 Free Eye testing camp at Kallur village 

2.00 2.00 Donation for Addl.Commissioner, 
Kalaburagi for welfare activities in 
and around village of Kalaburagi 
district 

2.48 2.48 Construction of CC road at Kallur 
village 

0.93 0.93 Drilling of Borewell at Jayanagar 
Tanda 

0.95 0.95 Drilling of Borewell at Somalingadalli 

0.96 0.96 Drilling of Borewell at Bhaktampalli 
village 

1.24 1.24 Renovation work at Miriyan Police 
Station 

1.38 1.38 Fixing of Radium printed M.S.Name 
Boards from T.V.Station ring road 

0.50 0.50 Donation to Sakshi Badminton 
Association-All India Sub-Junior 
National Ranking Badminton 
Tournament for boys and girls 
categories from 02-10-2016 to 08-10- 

0.40 0.40 Donation to Tahsildar Chincholi 


towards financial assistance for 
Earthquake 


3 4 5 

1.00 1.00 Sponsorship for Kalaburagi District 
Annual Sports Meet, Chincholi 

0.45 0.45 Lighting work at Chincholi Police 
station 

0.96 0.96 Drilling of Borewell at Kallur village 

1.38 1.38 Fixing of Radium printed M.S.Name 
Boards from Chimmaidlai cross to 
Chitaguppa, Bidar dist. 

5.97 5.97 Compound wall at Tahsil Office, 
Chincholi 

3.84 3.84 Construction of Sangameshwar 
Temple, Sangam-K village 

2.92 2.92 CC road at Kallur village 

0,98 0.98 Drilling of Borewell at Byrampalli 
Tanda 

0.67 0.67 Providing & fixing of Precast water 
tank & sump for cattle feeding and 
cloth washing purpose at Kallur 

0.26 0.26 Engaging of JCB on hire based for 
making approach road for lab from 
Sangam-K gate to Crushere backside 

0.33 0.33 Providing Mike set for Primary 


school, Sangam-K 


3 4 5 

6.50 6.50 Financial assistance for Tandur town 
development (request by Sub- 
Coflector, Tandur-Vikarabad district) 

2.16 2.16 Salaries to 4 nos of teachers for Govt. 
School at Kallur (Rs.21000/- per , 
month) 

0.24 0.24 Tailoring classes for women at Kallur 
village 

0.96 0.96 Borewell at Govt. High school, Kallur 

0.55 0.55 Salaries to 1 no of teacher for 
Govt.School at Bhaktampalli 
{Rs.5000/- per month) 

1.10 1.10 Salaries to 2 nos of teachers for 
Govt.School at Sangam-K (Rs.10000/- 
per month} 

1.02 1.02 Borewell at Govt. Primary School, 
Bhaktampalli village 

3.00 3.00 Construction of toilet block at Sri 
Veeranjaneya Education, Cultural & 
Rural Development Society, Sangam- 

2.74 2.74 CC road at Govt. Degree College, 
Chandapur 

2.38 2.38 Construction of compound wall at 
Govt. Primary School 

1.72 1.72 Free Eye camp at Bhaktampalli village 


3 4 5 

1.72 1.72 Free Eye camp at Garagpalli village 

2.88 2.88 Construction of 100 mtrs CC road at 
Primary Health Centre 

0.25 0.25 Marathon for World Health Day 

0.25 0.25 Chalivendrum (drinking water facility) 
at Kuncharam-X road for 2 months 

0.40 0.40 Financial assistance for plantation 
near STP, Kalaburagi 

0.04 0.04 Electrification work to Asst. Labour 
Commissioner's office, Kalaburaei 

1.00 1.00 Sponsorship for Kalaburagi District 
“Annual Sports Meet, Chincholi 

0.11 0.11 Lighting electrification at Chincholi 
police station 

3.61 3.61 Renovation of Tahsil/ 
Asst.Commissioner court hall 

0.96 0.96 Drilling of borewell in Sairam street, 
Miriyvan 

0.53 0.53 Providing street lights to Miriyan 
Gram panchayat 

0.19 0.19 Lamp fittings at Miriyan police 
station 

0.4 0.4 Supply of choke & tube light fittings 
for Miriyan police station 

0.20 0.20 Construction of check-post at Miriyan 
police station 

1.82 1.82 Borewell & motor and 200 feet 
pipeline at Bhaktampalli village 

3.41 3.41 R.0.Plant room@ Bhaktampalli 


villaee 


3 4 5 

4.99 4.99 R.O. plant machinery for 
Bhaktampalli & Sangam-k villages 

0.94 0.94 Borewell at Taluka Kannada Sahitya 
Parishat, Chincholl 

3.19 3.19 CC road infront of Chincholi Police 
Station 

2.65 2.65 CC road at Garagpalli village 

0.42 0.42 Providing tube lights to Kallur village 
{50 nos} 

3.64 3.64 CC road at Kallur main road to 
Hanuman temple at Kallur village 

4.51 4.51 CC road at Somalingadalli village 

3.64 3.64 Construction of 150 mtrs CC road at 
Somalingadalli village 

0.48 0.48 Arrangement of Hitachi vehicle, as 
per the request of Asst. 

1.50 1.50 Plantation at Raasnam, Yalal mandal 

1.75 1.75 Plantation at Juntupalli, Yalal mandal 

0.98 0.98 Drilling of borewell at Byrampalli 
tanda 

2.70 2.70 Construction of 100 mtrs CC road at 
Byrampalli tanda 

0.10 0.10 Fogging at Kallur village 


3 4 5 

2.13 2.13 Salaries to 4 nos of teachers for Govt. 
School at Kallur {Rs.21000/- per 
month) 

1.10 1.10 Salaries to 2 nos of teachers for 
Govt.School at Sangam-K (Rs.10000/- 
x per month) 

0.55 0.55 Salaries to 1 no of teacher for 
Govt.School at Bhaktampalli 

0.30 0.30 Salaries to 1 no of teacher for 
Govt.Higher Primary School at 

2.66 2.66 Toilet blocks at Higher Primary 
School, Kallur village 

2.81 2.81 Govt.Primary school room renovation 
at Garagpalli village 

2.21 2.21 Construction of Stage at Adarsh 
School, Near Polakpalli village 

1.06 1.06 Drilling of borewell at Govt. High 
School, Garagpalli 

0.30 0.30 Chalivendrum (drinking water facility) 
at Kuncharam-X road for 3 months 

1.00 1.00 Construction of borewell at Kallur 
village - 

0.96 0.96 Drilling of borewell at Somalingadalli 
village 

3.43 3.43 Installation of High Mast Tower at 
Kallur village & Civil works 

2.00 2.00 Financial assistance for Job mela 


3 4 5 

5.00 5.00 CC TV project 

1.00 1.00 Sponsorship for Kalaburagi District 
Annual Sports Meet, Kalaburagi 

3.83 3.83 R.0.Plant room for Sangam-k village 

4.35 4.35 Construction of precast toilets at 
Kallur village 

0.79 0.79 Providing street lights to Kallur 
village-50 nos 

0.74 0.74 Renovation of R.0 Plant at Kallur 
villi 

3.15 3.15 CC road from Praveen Hadpad house 
to Bitchappa Jonnal house at Kallur 
village 

0.97 0.97 Drilling of borewell upto 200 ft at 
Maszid, Kallur village 

5.12 5.12 Gomala fencing works 

2.10 2.10 Salaries to 4 nos of teachers for Govt. 
School at Kallur (Rs.21000/- per 
month} 

0.50 0,50 Salaries to 1 no of teacher for 
Govt.School at Bhaktampaltli 
(Rs.5000/- x per month) 

0.50 0.50 Salaries to 1 no of teacher for 


Govt.Higher Primary School at 
Miriyan (Rs.5000/- per month} 


3 4 5 

1.00 1.00 Salaries to 2 nos of teachers for 
Gowt.School at Sangam-K (Rs.10000/- 
x per month} 

2.90 2.90 Construction of compound wall at 
Govt. Higher Primary School at | 

3.02 3.02 Police station renovation works, 
Chincholi 

0.96 0.96 Drilling of borewell in Waddargalli 
near Govt. School, Kallur village 

0.58 0.58 Drilling of borewell in Nala at SC 
ward, Kallur village 

0.51 0.51 Construction of borewell at Kalfur 
village 

1.00 1.00 Sponsorship for Kalaburagi District 
Annual Sports Meet, Kalaburagi 

3.21 3.21 CC road near Police station, Chincholi 

3.45 3.45 Fixing of Radium safety boards both 
sides on MS Boards from Ganganpalli 
to Sedam & Sulepeth to Sonth 

5.00 5.00 Providing fencing for gomala land at 
Kallur village (1st stage) 

5.16 5.16 Providing fencing for gomala land at 


Kallur village {2nd stage) 


5 


3 4 

4.99 4.99 Providing fencing for gomala land at 
Kallur village (3rd stage) 

0.95 0.95 Drilling of borewell for Gomala land, 
Kallur village 

0.16 0.16 Swatchh Bharat Abhiyan at Kallur 
village 

10.00 10.00 Sponsorship for Kalaburagi Kannada 
sahitya Sammelana 

1.00 1.00 Construction of borewell at Kallur 
village 

1.00 1.00 Construction of borewell for Gomala 
land, Kalfur 

3.80 3.80 Construction of R.0 Plant room at 
Ganapur village 

3.60 3.60 Construction of compound wall and 
C.C road at Garagpalli village 

1.90 1.90 CCTV Project to Miriyan police 
tation 

15.06 15.06 Gomala cow shed at Kallur village 

5.85 5.85 Gomala electrical works at Kallur 
village 1 

3.10 3.10 CC road at Kallur village 

0.99 0.99 Borewell at Kallur village 

5.03 5.03 CCTV Project to Karankote police 


station 


3 4 5 6 
1.00 1.00 Borewell for R.O Plant at Sangam-K 
village 
28.86 28.86 DISHA- Skill Development and ಮೇ ವಿಸ. ಶಮಡಡ್‌ 
Placements to unemployed youth ಘಟಕ-1&2, 
ಪೋಸ್ಟ್‌ವಾಡಿ (ಜಂ), 
ತಾಃಚಿತ್ತಾಪೂರ, 
40.38 40.38 VIDYAUTKARSH- Digital Class Rooms, | ಜೀಃಕಲಬುರಗಿ 
Model Anganwadi, Computer Classes, 
36.33 36.33 AROGYAM- ART- Treatment to the 
HIV patients etc 
5.13 5.13 LEISA- Farmers support programmes, 
Dat mill, vermi compost yards etc 
14.15 14.15 SWAWALAMBAN- Women 
Empowerment -SHGs, Bakery, 
6.37 6.37 SAMRAKSHIT PARYAVARN- 
Plantation, removal of silt in river etc 
32.8 32.8 SAMPOORNA SWACHATHA- 
Construction of CC Road, drainage 
1.76 1.76 DRONA- Sports and Cultural 
programmes 
18.29 18.29 ADMIN 
1340.72 1340.72 | EDUCATION ಮೆ; ಅಲ್ಬಾಟಿಕ್‌ ಸಿಮೆಂಟ್‌ 
ಲಿಮಿಟೆಡ್‌ (ಮೆಃರಾಜಶ್ರೀ 
ಸಿಮೆಂಟ್ಸ್‌ ಲಿ), 


ಅದಿತ್ಸನಗರ, ಮಳಖೇಡ್‌ 
ರಸ್ತೆ ಪೋಃತಾಃಸೇಡಂ 
ಜಿಃಕಲಬುರಗಿ 


1 2 3 4 5 6 
56.81 56.81 HEALTH 
42.63 42.63 SUSTAINABLE LEVELIHOOD 
DEVELOPMENT 
589.95 589.95 INFRASTRUCTURE 
DEVELOPMENT 
39.59 39.59 SOCIAL REFORMS 
17 ಚಿಕ್ಕಮಗಳೂರು 171.91 171.91 ಆಜಾದ್‌ ಪಾರ್ಕ ನಿರ್ವಹಣೆ ವಿದ್ಯಾಭ್ಯಾಸ ಮತ್ತು ಪ್‌ ನ್‌ ಫೀಡ್ಸ್‌ 
ನಿರ್ವಹಣೆ ಇಂಡಿಯಾ ಪ್ರೈಲಿ. 
169.84 169.84 ಬಡತನ ನಿರ್ಮೂಲನೆ ಮತ್ತು ನ್ಯೂಟ್ರಿಷೀಯನ್‌ ರು೩ಲ್‌ ಡೆಹೋರ್‌ ಶೆ. 
ಘುಡ್ಕ್‌ ಸ್ಥಚ್ಛತಾ ಕಾರ್ಯಕ್ರಮ ಆರೋಗ್ಯ ಮತ್ತು | ಅಂಬಳೆ ಕೈಗಾರಿಕಾ ಪ್ರದೇಶ, 
ಶಿಕ್ಷಣ, ವಯೋವೃದ್ಧರಿಗೆ ಆರೋಗ್ಯ ರಕ್ಷಣೆ ಮತ್ತು | ಚಿಕ್ಕಮಗಳೂರು 
K) p) ನ 
ಅರಣ್ಯದಲ್ಲಿ ಪ್ರಾಣಿಗಳ ರಕ್ಷಣೆ. ರಸ್ತೆ ಬದಿಯಲ್ಲಿ 
ಮರಗಿಡಗಳ ನಿರ್ವಹಣೆ 
18 Mangaluru 178.50 178.50 1. Water, Sanitation & Hygiene M/s BASF India 


Education (WASH) 

. Flood Relief 

. Scholarship Distribution 

. Free Books distribution 

. Seminars / Conferences 
Women Empowerment 

. Promotion of Sports activities 

. Promotion of Cultural Activities 


manus wN 


Limited, Mangalore 


5 


6 


117.78 


1. Construction of Educational 
Centre for intellectually 
challenged 

children in Mangalore 

2. Plantation of trees under ‘Koti 
Vruksha Andolana 

3. Construction of Toilet Block at 
school in Manglore 

4, Providing Public Toilets in 
Mangalore city in cooperation 
with 

Mangalore City Corporation (MCC) 
5. Provision for Girls Toilet facility 
at Government High School, 
Bengre 

6. Comprehensive health check- 
up camp for Tank Truck crew 

7. Providing rain coats to traffic 
policemen in Dakshina Kannada 
District 


M/s HPCL, 
Mangalore 


8. Provision of Stationery kit for 
Government Higher Primary 
School, Kapikad, Mangalore 

9. Providing Library Amenities at 
ZP school-Mangaluru 

10. Mobile Science Lab facility for 
students studying in Govt. 
Schools 

11. Provision of twin litter bins for 
Manglore City Corporation 


HPCL 


ವಿಜಯಪುರ 


274.07 


274.07 


ಮಲಘಾಣದಲ್ಲಿ ಶಿಕ್ಷಣ 
ಅಭಿವೃದ್ಧಿಗಾಗಿ 


ಕೆ.ಪಿ.ಆರ್‌ ಶುಗರ್ಸ್‌ ಸಾ: 
ಮಲಘಾಣ ತಾ:ಸಿಂದಗಿ 


6.45 


ಹಕಗರ ಸ್ಪ ಸರ ಹ್ಯಾ 
ವಿಜಯಪುರದಲ್ಲಿ 


ಬಾಲಾಜಿ ಗರ್ಲ್‌ '& 
ಕೆಮಿಕ್ಷ್ಸ ಪ್ರೈಲಿ. ಸಾ 


1 2 3 4 5 6 
400 400 ಮುಳವಾಡ `ಫ್ರಢಶಾ ಉನ್ನೆತೀಕರಣಕ್ಕಾಗ, ಬಸವೇಕ್ನರೆ ಶುಗರ್ಸ್‌ ಸಾ: 
ದೇವಸ್ಥಾನದ ಜೀರ್ಣೋದ್ದಾರಕ್ಕಾಗಿ, ಎನ್‌.ಜಿ.ಒ | ಕಾರಜೋಳ ತಾ: 
082 [3] ಶಕ್ಷಾ ಸಂಸ್ಥೆಗಳಿಗ ನರವು ಭೀಮಾಶಂಕರ ಸಹಾರ 
ಸಕ್ಕರೆ ಕಾರ್ಬಾನೆ ಲಿ. ಸಾ: 
pl ಧಾರವಾಡ 162 782 ಹೆಲ್ಪ್‌ಕ್‌ರ್‌ ಜಾಟಾ `ನಜಾಜಿ 
ಕನ್ನಟ್ರಕ್ಷನ್‌ ಮಶೀನರಿ 
238 238 ಎಜ್ಯುಕೇಶನ್‌ '8'ಪಟರಸ ಕಂಪನಿ ಪ್ರೈ ಲಿ. ಬೇಲೂರ 
ಕೈಗಾರಿಕಾ ಪ್ರದೇಶ, 
3730 3730 ಎಜ್ಯುಕೇಶನ್‌ ಟರ ಧಾರವಾಡ 
0.76 0.76 ಎಜ್ಯುಕೇಶನ್‌ ೩`ಲಿಟರೆಸಿ 
[NPI WON ಸಿಲ್ಫ'ಡೆವೆಲಪ್‌ಮಂಟ್‌'೩'ಟ್‌ನರಗ್‌ Ki 
4.56 4.56 ಸಿಲ್ಕ ಡೆವೆಲಪ್‌ಮೆಂಟ್‌ & ಟ್ರೇನಿಂಗ್‌ 
2573 2573 ರೂರಲ್‌ ಡವಲಪ್‌ಮೆರಟ್‌ 
10.28 10.28 ಹೈಸ್ಕಾಲ`ವದ್ಯಾರ್ಥಿಗಳಿಗೆ ವಿಶೇಷ ಕೊಚೆಂಗ್‌ : ಜಾಣಾ ಮೋಟರ್ಸ್‌ 
ಕ್ಲಾಸ್‌ ಲ್ಲಿ, 
808 ₹08 ವಿದ್ಯಾರ್ಥಿ ವೇತನ ಮೆ: ಜಾಟಾ ಮೋಟರ್ಸ್‌ 
ಲ್ಲಿ 
150 15 ವಿಜ್ಞಾನ ವಸ್ತುಪುದರ್ಶನೆ, ಕೀಡೆ ಇತ್ಯಾದಿ ಬೇಲೂರ ಕೈಗಾರಿಕಾ 
ಪ್ರದೇಶ, ಧಾರವಾಡ 
3.30 330 ಶಾಲೆಗಳ ಮೊಲಭೂತ ಅಭಿವೃದ್ಧ ಸ್‌ಲಭ್ಯ 
ಹಾಗೂ ಗ್ರಂಥಾಲಯ ನಿರ್ಮಾಣ 
530 530 ಸ್ವಯಂ ಉದ್ಯೋಗೆ ಕೈಪೊಳ್ಳುವ`ಹಾಗೂ'ಠಾಲೆ 
ಬಿಟ್ಟ ವಿದ್ವಾರ್ಥಿಗಳಿಗೆ ತರಬೇತಿ ಕಾರ್ಯಕ್ರಮ 
195 193 ಡ್ರೈವರ್ಸ್‌ ತರಬೇತಿ 
128 128 ಪ್ರಾಥಮ್‌ ಾಳಿಗಗ ನನಿಕರಣ, ವಯೋ ಯುನಿ ಅಟೆಕ್ಸ್‌ 


ವೃದ್ಧರಿಗೆ ಹಾಸಿಗೆ, ಹೊದಿಕೆ, ಅಂಗನವಾಡಿ 


1 2 3 4 5 6 7 
42.76 42.76 Mid Day Meal by AkshayaPatra in MRPL On going 
Hubli 
21 Hassan 38.94 38.94 Construction of Veterinary MRPL Work in progress 
Hospital Baikare, Hassan 
22 ಬಾಗಲಕೋಟೆ ₹00 800 ಉನ್ನತ ಶಿಕ್ಷಣ ವ್ಯಾಸಂಗಕ್ಕಾಗಿ ನದ್ಯಾರ್ಥಿ ವೇತನ] ಮೊ ಗೋದಾವರಿ 
ಬಾಯೋರಿಫ್ಯೈನರೀಜ 
28235 2825 ಶಾಲಾಕಟ್ಟಡ ನಿರ್ಮಾಣಕ್ಕಾಗಿ ದೇಣಿಗೆ] (ಶುಗರ್‌)ಸಮೀರವಾಡಿ. 
ತಾ॥ ಮುಧೋಳ 
316 316 ಅಂಗನವಾಡಿ ಮತ್ತು ಪೂರ್ವ ಪ್ರಾಥಢಮಕ್‌ ತಾಕಿ 
ವಿದ್ಯಾರ್ಥಿಗಳಿಗೆ ಆಹಾರ ಪೂರೈಕೆ ಗೋದಾವರಿಬಾಯೋರಿಫಾ 
3.56 3.56 ಮಹಿಳಾ ಸಬಲೀಕರಣಕ್ಕಾಗಿ ಟೇಲರಿಂಗ್‌ ನರೀಜ 
ತರಬೇತಿ ಕಾರ್ಯಕ್ರಮ (ಡಿಸ್ತಲೀರಿ ಡಿವಿಜನ್‌) 
0335 03 ಪರಿಸರ ಸಂರಕ್ಷಣೆ ಮೆ ಜೆಮ್‌ ತುರರ್ಸ್‌, ಸಿ.ಎಸ್‌.ಆರ್‌ 
ಕುಂದರಗಿ ತಾಬೀಳಗಿ ಅಪ್ವಯಿಸುವದಿಲ್ಲ 
[ET [0 ಸಣ ಉತ್ತಜನ ಮತ್ತ ಪ್ರಾಪ ಕ್ಯಾನ 
ವರ್ಧನೆ 
0.10 0.10 
0.10 0.10 
0.10 0.10 ಬಡತನವನ್ನು ನಿರ್ಮೂಲನೆ ಮಾಡುವುದು ೬ 
ಹತ್ತಿರದ ಹಳ್ಳಿಗಳಲ್ಲಿ ಉತ್ತಮ ಜೀವನ 
4.33 433 ಪರಿಸ್ಥಿಸಿಗಳನ್ನು ಖಾತರಿಪಡಿಸುವುದು 
334 344 ಜವುವಂಡ ತದ ವ್ಯಾತ್ತಿಯಕ್ಷ್‌ ಪರಹಾರ ತಗರ 
ಲಿಂಗನೂರ, ಗೋಟೆ, ಶಿರಗುಪ್ತಿ ಸಾವಳಗಿ ಮುಧೋಳ. 
0.5 0.5 ಹರಯಾಇತಳಾಗೌಕಯ್ಸ್ಪ್‌ ಹಔಯುವ 
ನೀರಿನ ವ್ಯವಸ್ಥೆ 
0.38 0.38 ಆರೋಗ್ಯ ತೆಪಾಸಣೆ ಶಜಿರ 
ಸಾವಳಗಿ, ತೊದಲಬಾಗಿ 
[x 03 ಶಕ್ಷಣ ತ್ರದ ಸರವು 


kl 


3 4 5 6 
036 038 ಕುಂದರಗಯಲ್ಲಿ' ಉಚಿತ ಕಣ್ಣು ಪಕ್ಷಿ ಕವರ 
0.43 043 ತಳಸಗೇರಿಯೆಲ್ಲಿ ಕಂಪ್ಯೂಟರ ತರಚಾತ 
0.55 0.55 ತುಳಿಗೇರಹಲ್ಲ ಡೈರಿ ಫಾರ್ಮಂಗ ತರಜೀತ 
034 034 ತುಳಿಗ್‌ಕಯಳ್ಲಿ ಡೈಕ ಫಾರ್ಮಂಗ ತರಚಿತ 
100 1.00 ಮಹಾಲಿಂಗಪೊಕ ಸುತ್ತಲಿನ ಗಮಗಳ್ಲ್‌ ನೆರ 
ಸಂತ್ರಸರಿಗಾಗಿ ವಂತಿಗೆ 
160 7.60 ಆರೋಗ್ಯ ತಪಾಸಣೆ ಬರ ಮುಥೋಳದಲ್ಲಿ 
203 2% ಮುದ್ದಾಪೊರೆ ಗ್ರಾಮೀಣ ಸರ್ಕಾರಿ ಶಾಲೆಗೆ ; ಜೆೆಸಿಮೆಂಟ್‌, 
ಗಣಕಯಂತ್ರ, ಪ್ರಿಂಟರ್‌ ಹಾಗೂ ಟೇಬಲ್‌ ಮುದ್ದಾಪೂರ, 
50.00 50.00 ರೆ ಪೆರಿಹಾರ ನಢಗೌವಂ3 ತಾ॥ ಮುಧೋಳ ಜಿ॥ 
ಬಾಗಲಕೋಟ. 
5.00 5.00 ಮುದ್ಧಾಪೂರ ಗ್ರಾಮದಲ್ಲಿ ಮದುವೌಸಮದಾಯ 
ಭವನ ನಿರ್ಮಾಣ 
[EE 035 ಮಾದ್ಧಾಪಾರ ಪ್ರಾರದ ಹ್ಯ್‌ಗನ್ಸ್‌ಸಕ 
ಸಂತ್ರಸ್ತರಿಗೆ ಬೆಡ್‌ಶೀಟ್‌ & ಬ್ಲಾಂಕೆಟ್‌ ಪೂರೈಕೆ 
070 070 ಲೊಕಾಪೊರದಲ್ಲಿ ಮಲ್ಲಿಕಾರ್ಜನ ದೇವಸ್ಥಾನ 
ನಿರ್ಮಾಣಕ್ಕೆ ಸಿಮೆಂಟ್‌ ಪೂರೈಕೆ 
3448 3448 ಗ್ರಾಮೀಣ ಅಭೆವೈದ್ಧ ವಿವಿಧ ಚಜುವಟ್‌ಗಳಗಾಗಿ 
025 0.25 ಆಶಾರಣ ಮಾನವ ಸೆಂಪೆನ್ನೊಲ ಗ್ರಾಮಾಣ ಪೆಇಇಕಪ್ಕಾರ 
ಅಭಿವೃದ್ಧಿ ಸಂಘದ ಸಹಯೋಗದಲ್ಲಿ ಗ್ರಾಮೀಣ (ಇಂಡಿಯಾ) ಲಿ. 
010 0.10 ಸುತಗುಂಡಾರ ಗ್ರಾಮದಲ್ಲಿ ಜಾನುವಾರುಗಳಿಗೆ ಹೋ॥ ನಗರಾಳ, ಸಾಗ 
ವ್ಯಾಕ್ತಿನೇಶನ್‌ ಕಾರ್ಯಕ್ರಮ ನಾಯನೇಗಲಿ 
0.10 0.10 ಜಾನುವಾರು ಜಾತ್ರೆ ಕಾರ್ಯಕ್ರಮ ತಾ॥ ಜಿ! ಬಾಗಲಕೋಟ 
[NES 015 ಕಜಗೊರ, ಮ್ಯಾಗೇರಿ ೬ ಬೀಸಲದಿನ್ನಿ 


ಗ್ರಾಮಗಳಲ್ಲಿ ನೆರೆಪರಿಹಾರ 
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